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NINTH  ANNUAL  REPORT  OF  OPERATIONS 
UNDER  THE  AIRPORT  AND  AIRWAY  DEVELOPMENT  ACT  OF  1970 
AS  AMENDED  BY  THE  AIRPORT  AND  AIRWAY  DEVELOPMENT  ACT 
AMENDMENTS  OF  1976 


Section  24  of  the  Airport  and  Airway  Development  Act  of  1970  (Public  Law 
91-258)  requires  that  the  Secretary,  Department  of  Transportation, 
submit  an  annual  report  to  Congress  of  operations  under  Part  II  of  the 
Act  for  the  preceding  fiscal  year.  This  report  covers  operations  for 
the  fiscal  year  ending  September  30,  1978. 

INTRODUCTION 


With  the  enactment  of  the  Airport  and  Airway  Development  Act  of  1970 
(P.L.  91-258)  the  Nation  moved  toward  improving  the  efficiency  and 
safety  of  the  airport  and  airway  system.  Reflecting  the  role  of  aviation 
in  the  economy  and  the  benefits  derived  from  safe  and  efficient  operation, 
that  statute  (1)  found  the  airport  and  airway  system  inadequate  to  meet 
the  requirements  of  the  then  current  and  projected  growth  in  aviation, 

(2)  declared  substantial  expansion  and  improvement  was  required  to  meet 
the  demands  of  interstate  commerce,  the  postal  service,  and  national 
defense,  and  (3)  established  an  expanded  program  of  Federal  matching 
grants  to  sponsors  of  airports  serving  commercial  and  general  aviation. 
Moreover,  the  Act  established  a system  of  user  taxes  paid  into  a trust 
fund  to  provide  an  assured,  long-term  source  of  funding. 

The  Act  has  now  been  amended  three  times. 

The  Act  was  amended  in  1971  (P.L.  92-174)  to  incorporate  provisions 
involving  the  use,  preservation,  and  priority  for  expenditure  of  funds 
from  the  Trust  Fund.  The  Airport  Development  Acceleration  Act  of  1973 
(P.L.  93-44)  made  further  amendments  to  the  1970  Act,  increasing  annual 
authorizations  for  fiscal  years  1974  and  1975  and  increasing  the  Federal 
contribution  for  grants  at  most  airports.  The  Airport  and  Airway  Development 
Act  Amendments  of  1976  (P.L.  94-353  approved  July  12,  1976)  made  several 
major  changes  to  the  Act,  affecting  among  other  things  project  eligibility, 
increased  overall  funding  levels,  distribution  of  funds,  the  project 
approval  process,  the  percentage  of  the  Federal  contribution  for  most 
projects,  extension  of  the  planning  grant  program  and  the  revisions  to  the 
National  Airport  System  Plan. 


THE  AIRPORTS  PROGRAM 


The  Airports  Program  covers  the  identification,  planning,  and  development 
of  the  Nation's  system  of  public  airports  to  serve  the  needs  of  civil 
aviation  in  the  fifty  states,  Guam,  Puerto  Rico,  American  Samoa,  the 
Trust  Territory  of  the  Pacific  Islands,  and  the  Virgin  Islands. 

It  is  based  primarily  on  provisions  of  the  Airport  and  Airway  Development 
Act  of  1970  (Public  Law  91-258),  and  the  Airport  and  Airway  Development 
Act  Amendments  of  1976  (P.L.  94-353)  which  amended  P.L.  91-258.  These 
laws  provide  legislative  recognition  of  an  important  national  need  for 
improvement  in  the  national  airport  and  airway  system.  Airport  system 
improvements  aimed  at  increased  system  capacity  and  the  accommodation  of 
higher  performance  aircraft  has  been  the  goal  of  the  Airports  Program. 
Federal  involvement  is  designed  to  assist  municipalities  and  other 
public  agencies  that  own  and  operate  the  civil  airports  of  this  country 
in  funding  airport  planning  and  development  that  will  (1)  help  assure 
environmental  acceptability  and  (2)  provide  for  increased  safety  in 
airport  operations. 

Principal  activities  in  this  program  include:  preparation  of  a National 
Airport  System  Plan  and  other  airports  planning  activities:  administering 
a program  of  grants-in-aid  for  airport  planning  and  airport  development 
engineering  and  safety  standards;  airport  certification  and  inspection 
for  safety  of  operations;  participation  in  transfers  of  Federal  land  and 
property  for  civil  airport  use;  field  collection  of  data  for  the  airport 
data  program;  assuring  that  public  agencies  receiving  Federal  assistance 
continue  to  operate  their  airports  for  the  benefit  of  the  public  in 
accordance  with  their  agreements  and  a general  aviation  grant  state 
demonstration  program. 


-AIRPORTS  PROGRAMS  - 

history  of  program  FUNCTIONS 

FISCAL  YEARS  1947  THROUGH  i960 


AIRPORT  PLANNING 


National  Airport  System  Plan  (HASP) . The  Airport  and  Airway 
Development  Act  of  1970,  as  amended,  requires  the  Secretary  of 
Transportation  to  prepare  a ten-year  National  Airport  System  Plan 
for  the  development  of  public  airports  in  the  U.  S.  adequate  for 
the  needs  of  civil  aeronautics,  the  requirements  of  national 
defense,  and  the  special  needs  of  the  Postal  Service.  In  developing 
the  plan,  the  Secretary  is  directed  to  give  due  consideration  to 
the  relationship  of  each  airport  to  local  transportation  systems, 
forecast  technological  developments  in  aeronautics,  other  modes  of 
intercity  transportation,  and  factors  affecting  the  quality  of  the 
national  environment.  Prepared  by  FAA,  the  first  edition  of  the 
NASP  covering  the  years  1972  through  1982  was  submitted  to  Congress 
in  June  1973  and  released  to  the  public  in  September  1973.  A revised 
NASP,  1978-1987,  was  delivered  to  Congress  in  January  1978.  The  NASP 
is  kept  current,  between  major  editions,  by  continuing  revisions  to  a 
computer-stored  data  bank.  Many  of  the  revisions  include  the  findings 
of  airport  master  and  system  plans  funded  under  the  Planning  Grant 
Program  (PGP) . 

The  current  NASP  includes  about  3,600  locations,  for  which  a total  of 
more  than  $11  billion  in  airport  development  needs  is  identified  for 
the  ten-year  period. 
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ENVIRONMENTAL  CONSIDERATIONS 


All  Federal  airport  development  actions  are  subject  to  environmental 
consideration  as  require 1 by  the  Airport  and  Airway  Development  Act  of 
1970,  as  amended,  the  National  Environmental  Policy  Act  of  1969  (NLPA) , 
and  numerous  other  lavs  and  regulations.  Section  16(c)(4)  of  the 
Airport  and  Airway  Development  Act  and  Reorganization  Plan  No.  3 (IS 70) 
require  consultation  with  the  Environmental  Protection  Agency  and  the 
Department  of  the  Interior  with  regard  to  the  effect  that  a project 
involving  the  location  of  an  airport,  location  of  a runway,  or  a major 
runway  extension  may  have  on  natural  resources.  Section  102(2) (C)  of 
NEPA  requires  an  environmental  impact  statement  and  a more  comprehensive 
Federal  review  when  an  action  would  produce  a significant  impact  on  the 
environment.  Other  laws  have  specific  requirements  relative  to 
specialized  concerns  such  as  air  quality,  water  quality,  public 
recreational  lands,  coastal  zones,  and  endangered  and  threatened 
species  of  plants  and  animals. 

Initial  review  of  airport  development  actions  identifies  the  extent 
of  environmental  assessment  and  coordination  required.  This  results 
in  the  preparation  by  the  FAA  of  a detailed  environmental  impact  state- 
ment or  a negative  declaration.  A negative  declaration  includes  a 
finding  that  the  proposed  action  does  not  significantly  affect  the 
quality  of  the  human  environment  or  otherwise  require  full  coordination 
and  review  pursuant  to  Section  102(2) (C)  of  NEPA. 

In  Fiscal  Year  1978,  approximately  249  environmental  actions  were 
approved  as  negative  declarations.  Another  14  airport  actions  were 
environmentally  approved  through  full  coordination  procedures  required 
by  Section  102(2) (C)  of  NEPA. 

Our  commitment  to  dealing  with  environmental  issues  has  resulted  in 
utilizing  experience  gained  since  the  1970  NEPA  legislation  to  improve 
the  environmental  process,  to  assure  more  thorough  analysis  and 
evaluation  of  significant  impacts,  to  identify  projects  with  negative 
or  minimal  impact  early  in  the  process,  and  overall  to  speed  the 
process  for  many  Federal  actions.  Nevertheless,  some  actions  are  so 
complex  or  controversial  that  the  resolution  of  the  issues  involved 
has  been  and  continues  to  be  a major  time-consuming  factor  in  reaching 
Federal  decisions  on  proposed  airport  development. 

While  the  greatest  number  of  airport  projects  have  little  or  no  adverse 
environmental  impact,  there  are  certain  project  proposals  for  which 
sensitive  environmental  issues  must  be  resolved.  For  example,  in 
connection  with  the  environmental  impact  statement  for  a replacement 
airport  for  the  Everglades  Jetport  in  southwest  Florida,  possible 
jeopardy  to  the  continued  existence  of  an  endangered  bird  species,  the 
Florida  Everglade  kite,  and  potential  adverse  modification  of  the 
kite's  critical  habitat  were  at  issue.  After  several  months  of 
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investigation  participated  in  and  partially  funded  by  the  FAA,  a 
final  biological  opinion  was  rendered  that  a training  airport  at  the 
site  was  not  likely  to  jeopardize  the  kite  or  adversely  modify  its 
critical  habitat.  Work  is  proceeding  on  the  final  environmental 
impact  statement. 

In  a very  few  cases,  specific  environmental  problems  have  contributed 
to  a no-build  decision.  Controversy  over  hydraulic  fill  for  a wetlands 
area  for  a runway  extension  on  the  North  Bend,  Oregon,  airport  required 
a year  of  research  and  negotiations  to  meet  the  State's  requirements 
for  a permit.  Subsequently,  the  permit  was  challenged  in  State  court 
and  found  to  be  faulty.  As  a result,  the  project  was  cancelled. 

In  other  instances,  airport  projects  with  significant  environmental 
impacts  were  approved  with  concomitant  mitigation  measures.  In  Fiscal 
Year  1978,  a final  environmental  impact  statement  was  approved  for 
runway  development  at  Ontario  International  Airport,  California, 
which  increases  the  capacity  of  the  airport  and  at  the  same  time 
decreases  the  noise  impact  on  residential  areas.  Another  example  is 
the  final  impact  statement  approval  for  land  acquisition  and  develop- 
ment of  a southwest  Florida  regional  airport  in  Lee  County,  Florida  — a 
new  air  carrier  airport  in  a rapidly  growing  yet  sensitive  environmental 
area.  The  action  provides  for  environmental  buffer  zones. 

The  FAA  approved  in  Fiscal  Year  1978  a final  environmental  impact 
statement  for  a runway  extension  at  Stewart  Airport,  Newburgh,  New  York, 
which  was  an  unusual  situation.  The  Metropolitan  Transportation 
Authority  (MTA)  established  the  need  for  the  project  based  on  optimistic 
forecasts  which  were  predicated  on  the  expectation  that  the  greater 
runway  length  would  attract  long-haul  international  and  charter 
operations,  in  turn  promoting  and  supporting  increases  in  domestic 
activity.  The  FAA  could  not  validate  the  forecasts,  nor  was  the 
proposed  development  included  within  the  ten-year  forecast  period  of 
the  current  National  Airport  System  Plan.  The  MTA  had  not  formally 
requested  Federal  financial  aid  for  the  project;  and,  had  such  aid 
been  requested,  the  FAA  would  have  been  unable  to  grant  it  because  the 
FAA  could  not  make  a finding  that,  based  on  the  need  for  the  project, 
there  was  no  feasible  and  prudent  alternative,  as  required  by  Section 
16(c)(4)  of  the  Airport  and  Airway  Development  Act  of  1970,  as  amended. 
The  issue  before  the  FAA  in  this  case  was  whether  the  environmental 
consequences  of  the  proposed  project  were  of  sufficient  magnitude  to 
deny  approval  of  the  sponsor's  airport  layout  plan  and  subsequent 
development  which  the  sponsor  believed  would  provide  aeronautical  and 
economic  benefits  to  the  community.  After  fully  examining  the  potential 
environmental  impacts  of  the  proposed  runway  extension,  the  FAA  approved 
the  final  impact  statement,  thereby  enabling  the  MTA  to  proceed  with 
the  development  without  Federal  financial  aid. 
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On  September  l,  1977,  the  Department  of  Transportation  announced  a new 
policy  to  encourage  greater  use  of  design  and  the  arts  in  transportation. 
The  FAA  is  taking  significant  steps  to  implement  this  policy  to  improve 
the  quality  of  the  built  environment  where  Airport  Development  Aid 
Program  funds  are  involved.  Emphasis  is  on  the  improvement  of  design 
and  architecture  and  on  the  use  of  works  of  art.  Various  internal 
notices  and  orders  have  been  distributed  and  briefings  held  to  instruct 
FAA  personnel  of  funding  eligibility,  environmental  considerations, 
and  procedures  for  the  selection  of  architects  and  engineers. 

In  the  area  of  environmental  litigation,  the  following  cases  are 
significant.  An  environmental  impact  statement  for  a new  10,500-foot 
north-south  crosswind  runway  for  Anchorage  was  approved  in  March  1977. 

A multi-year  ADAP  grant  totaling  $32.8  million  was  accepted  in  June  1977 
and  site  preparation  was  begun.  In  August  1977,  the  U.S.  District  Court 
issued  a preliminary  injunction  against  any  further  expenditure  of  funds 
in  response  to  a suit  brought  by  a homeowner  living  near  the  proposed 
runway.  His  challenge  was  based  largely  on  the  criteria  used  by  FAA  in 
determining  that  the  crosswind  runway  was  eligible  for  funding.  After  a 
full  trial,  the  judge  ruled  in  favor  of  FAA  on  May  11,  1978. 

Secretary  Adams  approved  funding  under  the  ADAP  for  acquisition  ol  the 
Hoi lywood-Burbank  Airport  in  October  1977,  after  approval  of  an  environ- 
mental Impact  statement  by  FAA  in  August  1977.  The  airport  is  being 
acquired  by  the  Ho l Ivwood-Burbank  Airport  Authority  from  the  Lockheed 
Aircraft  Corporation.  The  Authority  was  formed  by  the  Cities  of  Burbank, 
Pasadena,  and  Clendalc,  California,  to  acquire  and  operate  this  air 
carrier  airport  in  the  busy  Los  Angeles  hub.  The  total  agreed  upon  sale 
price  of  $51  million  is  to  be  supported  by  ADAP  grants  totaling 
$35.5  million  over  three  years.  Twelve  and  one-half  million  dollars  in 
two  grants  were  awarded  in  October  1977  and  April  1978.  Crants  In 
Fiscal  Years  1979  and  1980  will  depend  on  availability  of  funds.  In 
October  1977,  a coalition  of  homeowners  filed  suit  in  the  U.S.  District 
Court  challenging  the  adequacy  ot  the  environmental  impact  statement  and 
asking  for  an  injunction  against  the  transfer  of  Federal  funds.  In  May 
1978,  the  court  granted  the  defendant's  motion  for  summary  judgment  and 
dismissed  the  case.  Appeal  was  expected.  A key  issue  in  the  opposition 
was  the  noise  impacts  over  nearby  residential  areas.  The  ADAP  grant 
includes  a provision  for  limiting  any  future  growth  which  would  expand 
the  are.”'  of  noise  exposure. 
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PLANNING  GRANT  PROCRAM  (PGP) 


The  Airport  and  Airway  Development  Act  of  1970,  as  amended,  authorizes 
the  Federal  Aviation  Administration  (FAA)  (through  delegation  from  the 
Secretary  of  Transportation)  to  make  grants  to  planning  and  public 
agencies  for  preparation  of  airport  system  and  master  plans  respectively. 
The  program  is  designed  to  promote  the  effective  location  and  development 
of  publicly  owned  airports  and  to  develop  a national  airport  system  plan. 

System  plans  are  developed  by  a state  or  areawide  planning  agency  to 
formulate  air  transportation  policy,  determine  airport  facility  require- 
ments needed  to  meet  forecast  demands,  and  to  establish  the  framework 
for  detailed  airport  master  planning.  Airport  master  plans,  which  are 
developed  by  the  airport  owner,  focus  on  the  nature  and  extent  of 
development  required  to  meet  the  future  aeronautical  demand  at  a 
particular  facility  over  a 20-year  period. 

Since  the  inception  of  thie  program  in  Fiscal  Year  1971,  1,629  planning 
grants  have  been  issued  totaling  $71.8  million.  Of  these,  1,472  were  for 
master  plans  and  the  remaining  157  were  for  system  planning  projects. 
Included  in  the  latter  were  the  initiation  of  state  system  plans  for 
43  states,  the  Commonwealth  of  Puerto  Rico,  and  the  Trust  Territory  of 
the  Pacific  Islands. 

When  the  program  first  began,  the  Federal  Government  provided  up  to 
two-thirds  of  the  cost  of  planning  grant  projects.  However,  the  enact- 
ment of  the  Airport  and  Airway  Development  Act  Amendments  of  1976 
increased  the  Federal  share  of  planning  projects.  The  Federal  Government 
now  provides  75  percent  of  the  cost  of  airport  system  plans.  During 
Fiscal  Year  1978  the  Federal  participation  rate  in  the  cost  of  airport 
master  plans  was  90  percent  for  general  aviation  airports  and  varied 
from  75  to  90  percent  for  air  carrier  airports  depending  upon  the  number 
of  passengers  enplaned.  The  participation  rate  in  master  plans  may  be 
higher  in  public  land  states. 

During  Fiscal  Year  1978,  $14,257,280  was  obligated  through  the  PGP  for 
242  projects.  Discounting  recoveries  from  closeout  of  prior-year  grants, 
the  net  obligation  for  Fiscal  Year  1978  totaled  $14,015,406.  This 
amount  exhausted  all  available  program  funds  and  significantly  exceeded 
the  previous  obligational  record  of  $11.8  million  in  Fiscal  Year  1977. 
IVenty  of  the  242  projects  ($1,036,880  in  PGP  funds)  were  for  airport 
system  planning.  The  remaining  222  projects  ($13,220,400  in  PGP  funds) 
were  for  airport  master  plans  at  95  air  carrier /commuter  and  127  general 
avlatlon/rellever  locations.  A breakdown  by  location  of  the  grants 
is  shown  in  Appendices  A and  B. 

Emphasis  in  airport  planning  and  development  will  be  placed  upon 
maintaining  the  viability  of  our  existing  airports  to  accommodate  the 
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projected  increase  in  aviation  demand.  A critical  Issue  affecting  the 
viability  of  the  existing  system  is  the  annoyance  caused  by  noise  from 
aircraft  taking  off  and  landing  at  these  facilities.  The  airport  owner 
is  primarily  responsible  tor  the  effect  of  aircraft  noise  on  the  community 
and  developing  action  plans  to  reduce  the  impact  of  the  noise.  To 
assist  airport  owners  in  carrying  out  the  responsibility,  the  Department 
of  Transportation  established  a pilot  program  to  encourage  the  development 
of  airport  noise  control  and  land-use  compatibility  plans  as  part  of 
PGP-funded  master  plans.  The  pilot  program  provided  for  funding  up  to 
25  muster  plans  for  two  years  with  this  type  of  work.  During  Fiscal 
Teat  1978,  grants  totaling  $3,424,415  were  issued  to  25  airports  for 
such  planning.  With  the  four  grants  issued  in  Fiscal  Year  1977,  a 
total  of  29  airports  are  participating  in  the  pilot  program.  Although 
the  first  pluns  under  this  effort  are  not  scheduled  to  be  completed 
until  Fiscal  Year  1979,  we  anticipate  notable  benefits  from  the  program. 
This  aspect  of  the  airport  planning  process  has  helped  to  establish  a 
forum  for  dialogue  between  airport  operators  and  noise-impacted  juris- 
dictions. Airport  users  and  citizens  also  are  playing  an  important 
role  in  this  examination  of  the  airport  and  noise. 

Because  of  the  preliminary  indications  of  success  of  this  work,  any 
eligible  airport  sponsor  with  noise  problems  will  be  able  to  incorporate 
noise  planning  into  its  overall  master  planning  of  the  airport  under 
Federal  aid  projects.  As  part  of  this  effort  to  encourage  airport 
owners  to  actively  seek  solutions  to  noise  problems,  the  l'AA  published 
on  advisory  circular  on  airport  laud-use  compatibility  planning  in 
December  1977.  This  publication  is  intended  to  assist  airport  and 
urban  planners,  airport  owners,  and  local  governments  in  planning  and 
achieving  long-term  compatibility  between  airports  and  their  environs. 
Prior  to  publication,  the  advisory  circular  war.  coordinated  extensively 
with  other  Federal  agencies  le.g.,  Department  of  Defense,  Department  ot 
Housing  and  Urban  Development,  Environmental  Protection  Agency) , members 
of  the  aviation  community  (e.g.,  National  Association  of  State  Aviation 
Officials,  Airport  Operators  Council  International,  Air  Transport 
Association  of  America),  and  appropriate  professional  organizations. 

This  publication,  which  is  available  through  the  Government  Printing 
Office,  was  well  received  as  evidenced  by  the  initial  printing  of 
17,000  copies  being  exhausted  within  two  months  of  its  availability. 

Another  major  step  in  this  area  was  the  offering  of  a course  on  airport 
land-use  compatibility  planning  through  the  KAA  Academy.  The  intent  of 
the  course  is  to  provide  a familiarization  in  the  area  of  land-use 
planning.  Although  this  course  is  primarily  directed  at  FAA  personnel 
working  in  this  area,  it  has  also  baan  attended  bv  airport  sponsors  and 
state  aviation  officials. 

Another  noteworthy  accomplishment  during  the  year  was  the  issuance  of 
15  grants  totullng  $831,150  in  PGP  funds  for  continuous  airport  system 
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planning.  The  objective  of  continuous  planning  Is  to  Insure  that 
existing  system  plans  remain  responsive  to  the  air  transportation  needs 
of  an  area.  To  accomplish  this  objective,  grants  are  given  to  the 
responsible  planning  agencies  to  continuously  monitor  aviation  activity 
and  update  as  necessary  the  appropriate  sections  of  the  system  plans. 

We  feel  this  is  an  efficient  way  to  keep  system  plans  current  and  can 
effectively  strengthen  the  aviation  expertise  of  state  and  metropolitan 
area  planning  organizations.  A system  plan  that  is  not  maintained 
through  continuous  planning  usually  has  a five-year  life.  At  that 
time,  a grant  to  completely  update  the  initial  system  plan  otherwise 
might  be  sought  by  the  sponsor. 
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PGP  FUNDING  AND  PERFORMANCE 

(IN  MILLIONS) 

NET  GRANTS 
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AIRPORT  DF.VELOPMENT  AID  i'ROCRAM 


Section  14  of  the  Airport  and  Airway  Development  Act  of  l'*70,  as  amended, 
authorizes  the  Secretary  of  the  Department  of  Transportation  to  make 
airport  development  grants  in  order  to  bring  about.  In  conformity  with 
the  National  Airport  System  Plan  (NASP),  the  establishment  of  a nation- 
wide system  of  public  airports  adequate  to  meet  the  present  and  future 
needs  of  civil  aeronautics.  The  Airport  and  Airway  Development  Act 
Amendments  of  197b  (P.L.  94-33.)) , enacted  on  .lulv  12,  1976,  contain 
additional  funding  and  add  several  new  eligible  items  of  development. 

The  1976  amendment  raised  the  annual  program  level  from  $110  million, 
established  in  1973,  to  a range  of  $500  million  to  $bl0  million  over  the 
5-year  period  through  Klscal  Year  (KYI  1980.  This  provides  $435  to  $525 
million  annually  for  airports  serving  all  segments  of  aviation  including 
a category  of  air  carrier  airports  i dent l fed  as  commuter.  It  further 
provides  $65  million  to  $85  million  annually  for  general  aviation  airports 
including  airports  that  relieve  congestion  at  high  density  locations. 
(Charts  on  pages  15  and  16  show  the  percentage  distribution  of  the 
annual  contract  authority  in  accordance  with  Section  1 5a (33  and  15a(4! 
respect  ivelv. ) It  also  revised  the  percentage  of  Federal  participation 
in  eligible  airport  development  upward  from  previous  levels  of  50  and  75 
percent.  ADAP  participation  at  all  except  the  busiest  airports  was  90 
percent  through  September  30,  1978,  and  then  dropped  to  80  percent  t or  KY 
1979  and  1980.  Air  carrier  airports  other  than  commuter  airports  whose 
total  annual  passenger  enplanements  are  one-quarter  of  one  percent  or 
more  of  the  total  annual  passenger  enplanements  of  all  such  airports 
receive  Federal  participation  at  75  percent.  There  are  slight  upward 
adjustments  in  a few  states  containing  a high  percentage  ot  public  land 
that  result  in  Federal  participation  up  to  93.75  percent  ot  project 
costs. 


In  the  case  of  airport  development  projects  Involving  safety  and/or 
security  equipment,  the  1976  amendment  provides  for  the  same  rate  of 
Federal  participation  as  for  other  items  of  development.  This  revises  a 
1973  amendment  that  allowed  82  percent  funding  for  these  purposes. 

The  following  items  were  made  eligible  under  the  1976  amendment:  (11 
snow  removal  equipment;  (2)  noise  suppressing  equipment;  (3)  physical 
barriers  and  landscaping  to  diminish  the  effect  of  aircraft  noise;  and, 
(4)  terminal  development  (including  multimodal  terminal  development! 
limited  to  nonrevenue  producing  public  use  areas  directly  related  to  the 
movement  of  passengers  and  baggage  at  airports  serving  air  carriers 
certificated  by  the  CAB.  (A  maximum  of  50  percent  Federal  share  is 
allowed  for  terminal  development  with  no  more  than  60  percent  of  a 
sponsor's  enplancment  funds  for  any  fiscal  year  to  be  obligated  for 
this  purpose.) 


in 


DISTRIBUTION  OF  CONTRACT  AUTHORITY  FOR 
AIR  CARRIER /COMMUTER  FUNDS  (ADAP) 


DISTRIBUTION  OF  CONTRACT  AUTHORITY 
FOR  GENERAL  AVIATION /RELIEVER  FUNDS  (ADAP 


The  latest  amendment  also  allowed  a maximum  of  four  states  to  administer 
the  general  aviation  airport  development  portion  of  ADAF  within  their 
states,  with  the  restriction  that  no  grant  could  be  made  to  any  State 
under  the  State  Demonstration  Frogram  after  September  30,  1978. 

The  amendments  permit  certifications  to  be  accepted  from  sponsors 
indicating  that  they  will  comply  with  all  program  statutory  and 
administrative  requirements.  Other  significant  ADAP  provisions  of  the 
amendments  are:  allowance  for  multi-year  grants  for  projects  extending 
over  several  years;  and  funding  for  grants  to  states  to  assist  them  to 
develop  their  own  general  aviation  airport  development  standards,  other 
than  standards  for  safety  of  approaches.  A maximum  of  $2.I',000  may  be 
granted  to  a single  state  for  development  of  standards. 

PRIMARY  GOALS 

The  primary  goals  of  the  ADAT  are  to: 

Encourage  the  safe  development  and  implementation  of  airport 
development  programs  consistent  with  national  transportation 
goals  and  with  goals  determined  locally  through  areawide 
planning  programs. 

Assist  investments  of  airport  sponsors  in  airport  facilities. 

[ 

Improve  the  safety  and  economic  efficiency  of  the  system  by 
encouraging  uniformity  in  development  within  appropriate  safety 
and  design  standards. 

Promote  the  timely  development  of  airport  facilities  needed  to 
minimize  delays  due  to  congestion  in  the  system. 

Assure  consistency  of  airport  development  with  other  aviation 
facility  installations  programmed  under  the  Facilities  and 
Equipment  Program  for  the  Federal  Aviation  Administration  (FAA) . 

Assist  in  the  acquisition  of  nonpublic-owned  airports  where 
communities  have  committed  themselves  to  public  ownership  and 

maintenance  of  the  airport.  r 

Mitigate,  to  the  extent  practical,  adverse  environmental  effect  of 
aircraft  operations. 

► 


i ; 
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STATUTORY  CRITERIA 


Th«  statutory  criteria  relating  to  the  ADAP  are 


The  project  has  to  be  reasonably  consistent  with  plans  (existing 
at  the  time  of  approval  of  the  project)  of  planning  agencies  for 
the  development  of  the  area  in  which  the  airport  is  located  and 
will  contribute  to  the  accomplishment  of  the  purposes  of  the 
Act. 


Sufficient  funds  must  be  available  for  that  portion  of  the 
project  costs  which  will  not  be  paid  by  the  United  States. 

The  project  has  to  be  completed  without  undue  delay. 

The  public  agency  or  agencies  which  submit  the  project 
application  must  have  legal  authority  to  engage  in  the  airport 
development  as  proposed. 


All  project  sponsorship  requirements  prescribed  by  or  under  the 
authority  of  the  Secretary  have  to  be  met. 

A public  agency,  or  the  United  States  or  an  agency  thereof,  must 
hold  good  title  to  the  landing  area  of  the  airports  or  the  site 
thereof,  or  give  assurance  satisfactory  to  the  Secretary  that 
good  title  will  be  acquired. 


The  project  has  to  include  provision  for  installation  of  the  landing 
aids  specified  in  the  Act  and  determined  by  the  Secretary  to  be 
required  for  the  safe  and  efficient  use  of  the  airport  by  aircraft, 
taking  into  account  the  category  of  the  airport  and  the  type  and 
volume  of  traffic  utilizing  the  airport. 

Fair  consideration  must  be  given  to  the  interest  of  communities  in 
or  near  which  the  project  may  be  located. 

The  Secretary  will  not  approve  a project  involving  airport  location, 
a major  runway  extension,  or  runway  location  if,  after  consultation 
with  the  Secretary  of  Health,  Education  and  Welfare  (HEW)  (function 
has  been  delegated  to  Environmental  Protection  Agency  (EPA))  and  the 
Secretary  of  Interior  it  is  found  to  have  an  adverse  effect  on 
natural  resources,  including  but  not  limited  to  fish  and  wildlife, 
natural  scenic  and  recreation  assets,  water  and  air  quality,  and 
other  factors  effecting  the  environment,  unless  the  Secretary, 
following  a full  and  complete  review,  renders  a finding  which' 
would  be  a matter  of  public  record  that  no  feasible  and  prudent 
alternative  exists  and  that  all  possible  steps  will  be  taken  to 
minimize  such  adverse  effect. 


The  public  agency  sponsoring  the  project,  if  it  involves  airport 
location,  an  airport  runway,  or  a runway  extension,  has  to  certify 
to  the  Secretary  that  there  was  afforded  the  opportunity  for  public 
hearings  for  the  purpose  of  considering  the  economic,  social  and 
environmental  effects  of  the  airport  location  and  consistency  with 
the  goals  and  objectives  of  such  urban  planning  as  has  been  carried 
out  by  the  community. 

The  Secretary  will  not  approve  any  project  involving  airport  location, 
major  runway  extension  or  runway  location  unless  the  Governor  of  the 
State  in  which  such  project  is  located  certifies,  in  writing  to  the 
Secretary,  that  there  is  reasonable  assurance  that  the  project  will  be 
located,  designed,  constructed  and  operated  so  as  to  comply  with 
applicable  air  and  water  quality  standards.  Where  no  state  standards 
are  approved  or  where  such  standards  were  promulgated  by  the  Secretary 
of  Interior  or  the  Secretary  of  HEW  (function  delegated  to  the  EPA) , 
certification  will  be  obtained  from  the  appropriate  Secretary.  Notice 
of  certification  or  of  refusal  to  certify  will  be  provided  within  60 
days  after  the  project  application  is  received  by  the  Secretary. 

The  Secretary  conditionally  approves  any  such  project  application  based 
on  compliance  during  construction  and  operation  with  applicable  air 
and  water  quality  standards. 

Airport  development  is  included  in  the  National  Airport  System  Plan  and 
complies  with  the  airport  development  standards  formulated  or  approved 
by  the  Secretary  of  Transportation. 

As  a condition  precedent  to  approval  of  airport  development  projects, 
sponsors  must  give  written  assurances  to  the  Secretary  as  shown  in 
Section  18  of  the  Act.  There  must  be  consultation  with  air  carrier 
operators  at  air  carrier  airports  and  fixed  based  operators  on  general 
aviation  airports  prior  to  making  a decision  regarding  any  proposed 
development . 

PROGRAM  CRITERIA  FOR  ADAP 


In  order  to  meet  the  intent  of  the  legislation,  criteria  have  been 
developed  to  accommodate  the  goals  set  forth  in  the  Act.  Recognition 
is  given  to  the  needs  of  all  segments  of  aviation  and  to  the  prime 
goals  of  improving  safety  and  increasing  capacity. 

Priorities  are  determined  from  a numerical  rating  table  through  which 
various  factors  are  weighed,  such  as  work  essentiality.  National 
Airport  System  Plan  code,  and  timing  of  need.  This  process  is  not 
purely  a mathematical  computation,  but  rather  the  exercise  of  judgment 
in  the  application  of  these  guidelines. 
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Programs  of  approved  projects  are  developed  on  a continuing  basis  and 
allocations  announced  periodically.  All  requests  within  a given  state, 
when  projects  meet  basic  eligibility  requirements,  are  assigned  a 
priority  rating  and  programmed  to  the  extent  of  available  funds. 

Programs  are  monitored  on  a national  basis  to  assure  that  the  priority 
level  of  projects  is  uniformly  applied  throughout  the  Nation. 

IMPLEMENTATION 

Policy  and  procedures  for  administering  the  ADAP  are  developed  and 
published  in  Part  152,  Federal  Aviation  Regulations,  including  guidance 
on:  (1)  procedures  for  submission  of  requests  for  aid;  (2)  consideration 
of  environmental  effects;  (3)  eligibility  of  navigation  aids;  (4) 
landing  aid  requirements;  (5)  requirements  for  public  hearings  to 
consider  the  social,  economic  and  environmental  aspects  of  proposed 
airport  development;  (6)  applicability  and  effect  of  the  Uniform  Relo- 
cation and  Real  Property  Acquisition  Policies  Act;  and,  (7)  project 
approval . 

SIGNIFICANT  COURT  ACTIONS  INVOLVING  THE  ADAP 

In  an  action  initiated  in  April  1975,  the  City  of  Los  Angeles  sued  for 
and  obtained  a temporary  restraining  order,  preliminary  injunction  and 
finding,  by  memorandum  opinion  dated  June  23,  1975,  for  award  for  $9,585 
million  claimed  due  as  entitlement  to  enplanement  funds  apportioned 
pursuant  to  Section  15  of  the  Airport  and  Airway  Development  Act  of  1970. 
The  suit  was  brought  against  the  Secretary  of  Transportation  and  others 
and  raised  the  issue  of  whether  yearly  limitations  imposed  by  Section  302 
of  the  Department  of  Transportation  (DOT)  Appropriations  Act  constitute 
effective  control  of  the  Secretary's  discretion  to  program  the  obligation 
of  enplanement  funds.  Final  resolution  of  this  case  is  still  pending  in 
the  Court  of  Appeals  for  the  District  of  Columbia. 

Airport  Development  Aid  Program  Apportionments  For  Fiscal  Year  1978 

Appendix  C to  this  report  provides  the  apportionment  of  the  $540  million 
authorization  for  fiscal  year  1978  under  the  Airport  Development  Aid 
Program  for  airport  development  projects.  Each  air  carrier  airport 
sponsor  and  the  Governor  of  each  state,  or  the  chief  executive  officer 
of  the  equivalent  jurisdiction,  were  notified  of  the  sums  apportioned  in 
accordance  with  Section  15(a)(3)(A)  and  Section  15(a)(4)(A)  of  the 
Airport  and  Airway  Development  Act  of  1970,  as  amended. 

Fiscal  Year  1978  Development  Activity 

Under  the  Airport  Development  Aid  Program,  obligations  amounted  to  $552.9 
million,  of  which  $480.9  million  was  for  761  new  grant  agreements;  $2.8 
million  for  up  to  10  percent  increases  in  existing  ADAP  grant  agreements; 
and  $69.2  million  for  multi-year  grant  amendments.  This  represents  an  all 
time  high  in  terms  of  the  number  of  grants  issued  and  dollars  obligated. 
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The  difference  between  the  $552.9  million  in  obligations  and  the  authorized 
obligating  level  of  $540.0  million  reflects  the  use  of  recoveries  from 
prior  years'  obligations. 
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The  largest  percentage  of  these  funds  were  utilized  to  establish  or  improve 
system  safety  and  capacity  development,  such  as  new  runways,  runway 
extensions,  taxiways,  apron  areas,  approach  aids,  airfield  lighting,  crash/ 
fire/rescue  vehicles,  and  snow  removal  equipment. 

The  new  grant  agreements  utilized  approximately  $405.3  million  for  504 
projects  at  air  carrier  airports,  including  48  projects  at  commuter 
airports,  and  $75.6  million  for  257  projects  at  general  aviation  airports, 
including  38  projects  at  reliever  airports. 

In  addition  to  the  funds  obligated  durirg  fiscal  year  1978,  commitments 
for  future  years'  obligations  through  multi-year  grant  agreements  and 
advance  programming  were  made  to  sponsors  in  the  amount  of  $125  million. 

The  761  airport  development  projects  for  which  grant  agreements  were 
executed  during  fiscal  year  1978  are  summarized  in  Appendix  D by  State 
and  listed  in  Appendix  E with  descriptive  work  items. 

Outlays  foT  Grants-in-Aid  Programs 

The  following  are  the  cash  outlays  made  for  the  grants-in-aid  programs 
under  Public  Law  95-335  for  fiscal  year  1978. 


Airport  Development  Aid  Program 
Planning  Grant  Program 
State  Standards  Program 

Total  Outlays 


Thousands 
$ 552,515 
9,607 
34 

$ 562,156 


GENERAL  AVIATION  STATE  DEMONSTRATION  PROGRAM 


Section  28  of  the  Airport  and  Airway  Development  Act  of  1970  as 
amended  by  P.L.  94-353  of  July  12,  197b,  authorized  the  Secretary 
of  the  Department  of  Transportation  to  conduct  a four-State 
demonstration  program  to  test  the  ability  of  the  States  to 
administer  the  general  aviation  portion  of  the  Federal  Airport 
Development  Aid  Program  (A1)AP)  grant-in-aid  funds.  The  states 
selected  were  Arizona,  Michigan,  Pennsylvania,  and  South  Dakota. 


Actual  grant  activity  began  for  these  four  states  in  FY  1977 
the  issuance  of  grant  offers  and  their  formal  acceptance  to 
participate  in  the  demonstration  program.  Additional  grants 


were  issued  in  FY  1978.  The 
re  indicated  below: 

FY  1977 

dollar  amounts  issued  to 

FY  1978  Total 

State 

Amount 

Amount 

Amount 

Ar izona 

$1,068,967 

$1,191,085 

$2,260,052 

Mich Igan 

$1,630,900 

$2,029,071 

$3 , b59 , 97 1 

Pennsylvania 

$2,482,430 

$1 ,58b, 807 

$4,069,237 

South  Dakota 

$ b87 , 862 

$ b78,838 

$ l , 366 , 700 

with 

to  these 
each 


The  evaluation  of  the  progress  of  the  general  aviation  state 
demonstration  program  was  performed  based  on  fact  finding  visits  to 
the  state  offices  and  selected  project  sites.  An  evaluation  report 
on  the  results  of  the  administration  of  the  program  by  the  four  states 
was  submitted  to  the  Congress  in  June  1978.  The  results  were  generally 
satisfactory  although  certain  technical  program  discrepancies  surfaced. 
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STATE  STANDARDS  PROGRAM 


Section  lb(g)  of  the  Airport  mid  Airway  Development  Act  of  1970  as 
amended  by  I’.L.  94-353  of  July  12,  1970,  authorizes  the  Secretary 
of  the  Department  of  Transportation  to  make  grants  to  any  state, 
upon  application,  for  developing  standards  for  airport  improvements 
at  general  aviation  airports  within  a state. 

The  purpose  of  this  program  is  to  provide  the  states  greater 
flexibility  in  general  aviation  airport  development  by  providing  for 
construe t ion  standards  that  are  more  closely  related  to  local 
conditions.  Since  the  provisions  of  Section  Itofg)  are  relatively 
brief,  they  are  presented  in  their  entirety  below: 

"Section  lb(g).  STATE  STANDARDS 

(1)  The  Secretary  is  authorized  to  make  grants  to 
any  State,  upon  application  therefor,  lor  not 
to  exceed  75  per  centum  of  the  cost  of 
developing  standards  for  airport  development 
at  general  aviation  airports  in  such  State, 
other  than  standards  for  safety  of  approaches. 

The  aggregate  of  all  grants  made  to  any  State 
under  this  paragraph  shall  not  exceed  $25,000. 

(2)  The  Secretary  is  authorized  to  approve 
standards  established  by  a State  for  airport 
development  at  general  aviation  airports  in 
such  State,  other  than  standards  for  safety 
of  approaches,  and  upon  such  approval  such 
State  standards  shall  be  the  standards 
applicable  to  such  general  aviation  airports 
in  lieu  of  any  comparable  standard  established 
under  subsection  in)  of  this  section.  State 
standards  approved  under  this  subsection  may 
be  revised,  from  time  to  time,  as  the  State  or 
the  Secretary  determines  necessary,  subject  to 
approval  of  such  revisions  by  the  Secretary. 

13)  There  is  authorized  to  be  appropriated  out  of 
the  Airport  and  Airway  Trust  Fund  not  to 
exceed  $1,275,000  to  carry  out  this  subsection." 

Guidance  material  regarding  the  program  was  published  on  March  l, 
1977,  in  Advisory  Circular  150/5100-13,  Development  of  State 
Standards  for  General  Aviation  Airports. 
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Six  states  have  submitted  applications  to  the  FAA  for  the  develop- 
ment of  state  standards.  The  dollar  amounts  issued  to  each  state 
in  FY  19/8  is  indicated  below: 


State 

Amount 

Date  of  Grant  Acceptance 

Arizona 

$22,845 

1/25/78 

F 1 or  Ida 

$25,000 

12/29/77 

l 1 1 inois 

$15,000 

5/4/78 

Louisiana 

$25,000 

2 / b / 7 8 

Oregon 

$20,000 

9/27/78 

S.  Carolina 

$20,000 

12/14/77 

Additional  grants  are  anticipated  as  a result  of  each  state  being 
contacted  by  FAA  regional  offices.  Early  indications  are  that 
lb  states  plan  to  submit  applications  during  FY  197d. 


Civil.  RIGHTS  CONS IDKRAT ION 


The  airport  development  assistance  program  subjects  the  grant 
recipient  to  coverage  by  Title  VI  of  the  Civil  Rights  Act  of  1%4 
and  Section  30  of  the  Airport  and  Airway  Development  Act  which  is 
presented  in  its  entirety  below: 

"Section  30.  CIVIL  RIGHTS 

The  Secretary  shall  take  affirmative  action  to 
assure  that  no  person  shall,  on  the  grounds  of 
race,  creed,  color,  national  origin,  or  sex,  be 
excluded  from  participating  in  any  activity 
conducted  witli  funds  received  from  any  grant 
made  under  this  title.  The  Secretary  shall 
promulgate  such  rules  as  he  deems  necessary  to 
carry  out  the  purposes  of  this  section  and  may 
enforce  this  section,  and  any  rules  promulgated 
under  this  section,  through  agency  and 
department  provisions  and  rules  which  shall  be 
similar  to  those  established  and  in  effect 
under  title  VI  of  the  Civil  Rights  Act  of  19t>4. 

The  provisions  of  this  section  shall  be 
considered  to  be  in  addition  to  and  not  in 
lieu  of  the  provisions  of  title  VI  of  the 
Civil  Rights  Act  of  1%4." 

Kvory  application  tor  airport  development  assistance  must  contain 
or  be  accompanied  by  an  assurance  that  the  assisted  facility  will 
be  operated  in  compliance  with  Title  VI. 

Compliance  is  monitored  by  the  KAA  Civil  Rights  Staff.  Of  the  1,957 
airports  currently  obligated  to  Title  VI  compliance,  130  are  reviewed 
on-site  and  the  remainder  off-site.  The  off-site  review  consists  of 
a review  of  the  annual  report  filed  by  each  grantee. 

There  is  a complaint  mechanism  by  which  persons  who  think  they  have 
been  denied  a Title  VI  guarantee  may  seek  redress.  Such  complaints 
are  investigated  bv  the  Office  of  the  Secretary  of  Transportation, 
During  the  last  fiscal  year  three  complaints  were  received.  None 
resulted  in  a finding  of  denial. 

During  the  same  time  303  Title  VI  reviews  were  conducted.  None 
resulted  in  a finding  of  denial. 

When  an  airport  development  assistance  grant  is  for  construction  the 
prime  contractor  and  its  subcontractors  having  contracts  in  excess 


of  $10,000  are  covered  by  Executive  Order  1124b  and  rules  and 
regulations  of  the  Office  of  Federal  Contract  Compliance 
Programs  (OFCCP) . The  grantee  is  similarly  covered  if  it 
participates  in  the  construction. 

Most  of  tbe  airport  development  grants  awarded  during  the  fiscal 
year  were  for  construction.  During  the  fiscal  year  notice  to  show 
cause  why  sanction  action  should  not  be  initiated  for  alleged 
noncompliance  was  issued  to  one  contractor.  It  was  resolved  by 
voluntary  action  by  the  contractor.  No  grantees  were  found  to  be 
in  noncompliance  with  the  Executive  Order. 

The  FAA  continued  its  special  emphasis  program  to  assure  that 
American  Indians  are  aware  of  grant  possibilities  and  the  means  of 
successfully  applying  for  them.  It  is  expected  that  American 
Indian  tribes  will  become  more  active  in  developing  new  airports 
and  upgrading  old  ones  as  their  economic  growth  continues. 
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NATIONAL  AIRPORT  SYSTEM  PLAN  (NASP) 

• PREPARE  AND  PUBLISH  REVISED  NASP  BY  1/1/78. 

• CONSULT  WITH  CAB,  EACH  STATE  AND  AIRPORT  SPONSOR. 
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STATE  DEMONSTRATION  PROGRAM  (GENERAL  AVIATION ) 


NEW  MAJOR  AIRPORTS  DECEMBER  1977 
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APPENDIX  B 

PLANNING  GRANT  PROGRAM 
PROJECTS  PLACED  UNDER  GRANT  AGREEMENT 

FISCAL  YEAR  1*178 


STATE 

NAME  OF  AIRPORT 
OR  PLANNING  AREA 
LOCATION  ' 

SPONSOR 


TYPE 

OF 

AIRPORT 


FEDERAL 

FUNDS 


TYPE 

STUDY 


AIABAMA 


Craig  Field 
Selma,  Alabama 
Craig  Field  Airport 
and  Industrial  Authority 


General 
Av lnt ion 


$ 22,500 


Airport 
Master  Plan 


ARIZONA 


Nogales  International  Airport  General 

Nogales,  Arizona  Aviation 

Countv  of  Santa  Cruz 


$ 14,227 


Airport 
Master  Plan 


Parker  Municipal  Airport 
Parker,  Arizona 
Town  of  Parker 


General 

Aviation 


$ 22,705 


Airport 
Master  Plan 


Prescott  Municipal  Airport 
Prescott,  Arizona 
City  of  Prescott 


General 

Aviation 


$ 20,044 


Airport 
Master  Plan 


Safford  Municipal  Airport 
Safford,  Arizona 
City  of  Safford 


General 
Av  la t ion 


$ 24.581 


Airport 
Master  Plan 


Springe rvllle-Eagar  Municipal 
Airport 

Springervil le , Arizona 
Town  of  Springervllle 


General 

Aviation 


$ 27,318 


Airport 
Master  Plan 


St.  Johns  Municipal  Airport  General 

St.  Johns,  Arizona  Aviation 

City  of  St.  Johns 


$ 23,530 


Airport 
Master  Plan 


Tucson  International  Airport  Air 

Tucson,  Arizona  Carrier 

City  of  Tucson 


$ 87.602 


Airport 
Master  Plan 


State  of  Arizona 
Arizona  Department  of 
Transportation 


$102,375 


State 
Airport 
System  Plan 
(Updat el 
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ARKANSAS 


Adana  Fiald 

Little  Rock,  Arkanaaa 

City  of  Little  Rock 

Air 

Carrier 

$134,640 

Airport 
Master  Plan 
(ANCLUC) 

West  Memphis  Municipal  Airport 
West  Memphis,  Arkansas 

City  of  West  Memphis 

General 

Aviation 

(Reliever) 

$ 31,500 

Airport 
Master  Plan 

CALIFORNIA 

Antioch  Airport 

Antioch,  California 

County  of  Contra  Costa 

General 

Aviation 

(Reliever) 

$ 59,778 

Airport 
Master  Plan 

Auburn  Municipal  Airport 

Auburn,  California 

City  of  Auburn 

General 

Aviation 

$ 22,680 

Airport 
Master  Plan 

Avalon  Airport  (New) 

Avalon,  California 

City  of  Avalon 

Geueral 

Aviation 

$100,886 

Airport 
Master  Plan 

Bakersfield  Airpark 

Bakersfield,  California 

City  of  Bakersfield 

General 

Aviation 

$ 26,280 

Airport 
Master  Plan 

Baas  Lake  Airport  (New) 

Bass  Lake,  California 

County  of  Madera 

General 

Aviation 

$ 32,400 

Airport 
Master  Plan 

Biahop  Airport 

Bishop,  California 

County  of  Inyo 

Air 

Carrier 

(Commuter) 

$ 28,595 

Airport 
Master  Plan 

Chico  Municipal  Airport 

Chico,  California 

City  of  Chico 

Air 

Carrier 

$ 27,810 

Airport 
Master  Plan 

Columbia  Airport 

Columbia-Sonora,  California 
County  of  Tuolumne 

General 

Aviation 

$ 21,960 

Airport 
Master  Plan 

Long  Beach  Airport 
(Daugherty  Field) 

Air 

Carrier 

$112,246 

Airport 
Master  Plan 

Long  Beach,  California 
City  of  Long  Beach 


APPENDIX  B 


Los  Angeles  International 

Airport 

Los  Angeles,  California 

City  of  Los  Angeles 

Department  of  Airports 

Air 

Carrier 

$498,250 

Airport 

Master  Plan 
(ANCLUC) 

Sky  Park  Airport 

Santa  Cruz,  California 

City  of  Santa  Cruz 

Department  of  Public  Works 

General 

Aviation 

$ 

30,240 

Airport 

Master  Plan 

Santa  Maria  Public  Airport 

Santa  Maria,  California 

Santa  Maria  Public  Airport 
District 

Air 

Carrier 

$ 

49,270 

Airport 

Master  Plan 

Susanvllle  Municipal  Airport 
Susanville,  California 

City  of  Susanville 

General 

Aviation 

$ 

24,300 

Airport 

Master  Plan 

Truckee-Tahoe  Airport 

Truckee,  California 

Truckce-Tahoc  Airport  District 

Generul 

Aviation 

$ 

49,500 

Airport 

Master  Plan 

Willows-Glenn  County  Airport 
Willows,  California 

Clenn  County  Planning 

Department 

General 

Aviation 

$ 

29,700 

Airport 

Master  rian 

Monterey  Say,  California,  Area 
Association  of  Monterey  Bay 

Area  Governments 

$ 

30,000 

Regional  Airport 

System  Plan 

Sacramento,  California 

Regional  Area 

Sacramento  Regional  Area 

Planning  Commission 

$ 

30,000 

Metropolitan 

Airport 

System  Plan 
(Cont inuous) 

Six  Southern  California 

Counties 

Southern  California 

Association  of  Governments 

$233,376 

Metropolitan 

Airport 

System  Plan 
(Continuous , 

Second  Year) 

COLORADO 

Cortez-Montezuma  County  Airport 
Cortez,  Colorado 

Cities  of  Cortoz  and  Montezuma 

Air 

Carrier 

$ 

36,000 

Airport 

Master  Plan 
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Arapahoe  County  Airport 

Denver,  Colorado 

County  of  Arapahoe 

General 

Aviation 

(Reliever) 

$ 44,820 

Airport 
Master  Plan 

Southwest  Denver  Airport 
(New) 

Denver , Colorado 

Denver  Regional  Council  of 
Covernments,  Agent  for 

Counties  of  Arapahoe, 

Douglas,  and  Jefferson 
and  County  and  City  of 

Denver 

General 

Aviation 

(Reliever) 

$ 28,500 

Airport 
Master  Plan 
(Phase  1) 

Southwest  Denver  Airport 
(New) 

Denver,  Colorado 

Denver  Regional  Council  of 
Covernments,  Agent  for 

Counties  of  Arapahoe, 

Douglas,  and  Jefferson 
and  County  and  City  of 

Denver 

General 

Aviation 

(Reliever) 

$ 61,500 

Airport 
Master  Plan 
(Phase  II) 

Ft.  Morgan  Municipal  Airport 

Ft.  Morgan,  Colorado 

County  of  Morgan 

General 

Aviation 

$ 39,526 

Airport 
Master  Plan 

Cunnison  County  Airport 
Gunnison,  Colorado 

County  of  Cunnison 

Air 

Carrier 

$ 44,010 

Airport 
Master  Plan 

Holyoke  Airport  (New) 

Holyoke,  Colorado 

County  of  Phillips  and 

Town  of  Holyoke 

General 

Aviation 

$ 26,532 

Airport 
Master  Plan 

Longmont  Municipal  Airport 
Longmont,  Colorado 

City  of  Longmont 

General 

Aviation 

$ 31,752 

Airport 
Master  Plan 

Montrose  County  Airport 
Montrose,  Colorado 

County  of  Montrose 

Air 

Carrier 

$ 29,736 

Airport 
Master  Plan 

Archuleta  County  Airport 
(Stevens  Field) 

Pagosa  Springs,  Colorado 

County  of  Archuleta 

General 

Aviation 

$ 22,149 

Airport 
Master  Plan 
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$ 31,500 


Regional 
Airport 
System  Plan 


Denver,  Colorado 
Metropolitan  Area 
Denver  Regional  Council  of 
Governments 


CONNECTICUT 


Trumbull  Field 

Air 

$ 90,200 

Airport 

Groton,  Connecticut 

Carrier 

Master  Plan 

State  of  Connecticut 

(Commuter) 

Department  of  Transportation 


Tweed-New  Haven  Airport 

New  Haven,  Connecticut 

City  of  New  Haven 

Air 

Carrier 

$ 

7,897 

Airport 
Master  Plan 

Windham  State  Airport 
Willimantlc,  Connecticut 

State  of  Connecticut 

General 

Aviation 

$ 

20,468 

Airport 
Master  Plan 

Windham  State  Airport 
Willimantlc,  Connecticut 

State  of  Connecticut 

General 

Aviation 

$ 

2,922 

Airport 
Master  Plan 

DELAWARE 

Greater  Wilmington  Airport 

Air 

$ 62,305 

Airport 

Wilmington,  Delaware 

County  of  New  Castle 

Carrier 

(Commuter) 

Master  Plan 

DISTRICT  OF  COLUMBIA 

Washington,  D.C.,  Metropolitan 
Area 

Metropolitan  Washington 

Council  of  Governments 

$ 30,000 

Metropolitan 
Airport 
System  Plan 
(Continuous , 
First  Year) 

FLORIDA 


Arcadia  Municipal  Airport 

General 

$ 27,225 

Airport 

Arcadia,  Florida 

Aviation 

Master  Plan 

City  of  Arcadia 
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Bartow  Municipal  Airport 

Bartow,  Florida 

Bartow  Municipal  Airport 
Development  Authority 

General 

Aviation 

$ 10,350 

Airport 
Master  Plan 

Boca  Raton  Municipal  Airport 

Boca  Raton,  Florida 

Florida  Board  of  Regents 

General 

Aviation 

$ 38,291 

Airport 
Master  Plan 

Ft.  Lauderdale-Hollyvood 
International  Airport 

Ft.  Lauderdale,  Florida 

County  of  Broward 

Air 

Carrier 

$ 70,861 

Airport 
Master  Plan 

Ft.  Lauderdale-Kollywood 
International  Airport 

Ft.  Lauderdale,  Florida 

County  of  Broward 

Air 

Carrier 

$ 74,918 

Airport 
Master  Plan 
(ANCLUC) 

Miami  International  Airport 
Miami,  Florida 

Dade  County  Board  of 

County  Commissioners 

Air 

Carrier 

$205,509 

Airport 
Master  Plan 

Orlando  International  Airport 
Orlando,  Florida 

City  of  Orlando 

Air 

Carrier 

$ 87,096 

Airport 
Master  Plan 
(ANCLUC) 

Panama  City-Bay  County 

Airport 

Panama  City,  Florida 

Panama  City-Bay  County 

Airport  and  Industrial 

District 

Air 

Carrier 

$ 53,202 

Airport 
Master  Plan 

Tampa  International  Airport 
Tampa,  Florida 

Hillsborough  County  Aviation 
Authority 

Air 

Carrier 

$225,000 

Airport 
Master  Plan 

Tampa  International  Airport 
Tampa,  Florida 

Hillsborough  County  Aviation 
Authority 

Air 

Carrier 

$ 46,423 

Airport 
Master  Plan 

GEORGIA 

William  B.  Hartsf ield  Air  $477,198 

Atlanta  International  Airport  Carrier 

Atlanta,  Georgia 
County  of  Clayton  and  Cities 
of  Atlanta,  College  Park, 
and  Forest  Park 


Airport 
Master  Plan 
(ANCLUC) 


APPENDIX  B 


$ 86,868 


■ 


* 


DeKalb/Rockdale  County 
Airport  (New) 

Lithonia,  Georgia 
Counties  of  DeKalb 
and  Rockdale 

Henry  County  Airport 
McDonough,  Georgia 
County  of  Henry 

Moultrie  Municipal  Airport 
Moultrie,  Georgia 
City  of  Moultrie 


General 

Aviation 

(Reliever) 


General  $ 71,649 

Aviation 


Air  $ 42,082 

Carrier 


Airport 
Master  Plan 


Airport 
Master  Plan 


Airport 
Master  Plan 


HAWAII 

Honolulu  International  Airport 
Honolulu,  Hawaii 

State  of  Hawaii 

Air 

Carrier 

$375,000 

Airport 
Master  Plan 
(ANCLUC) 

IDAHO 

McCarley  Field 

Blackfoot,  Idaho 

City  of  Blackfoot 

General 

Aviation 

$ 27,130 

Airport 
Master  Plan 

Freedman  Memorial  Airport 

Hailey,  Idaho 

County  of  Blaine 
and  City  of  Hailey 

Air 

Carrier 

(Commuter) 

$ 31,193 

Airport 
Master  Plan 

Lewiston-Nez  Perce  County 
Airport 

Lewiston,  Idaho 

County  of  Nez  Perce  and 

City  of  Lewiston 

Air 

Carrier 

$ 60,988 

Airport 
Master  Plan 
(ANCLUC) 

Twin  Falls  City/County 
Airport-Joslin  Field 

Twin  Falls,  Idaho 

City  of  Twin  Falls 

Air 

Carrier 

$ 41,850 

Airport 
Master  Plan 

ILLINOIS 

Chicago  Midway  Airport 

Chicago,  Illinois 

City  of  Chicago 

Air 

Carrier 

$ 93,115 

Airport 
Master  Plan 
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Chicago  O'Hare  International 
Airport 

Chicago,  Illinois 

City  of  Chicago 

Air 

Carrier 

$427,322 

Airport 
Master  Plan 

DeKalb  Municipal  Airport 

DeKalb,  Illinois 

City  of  DeKalb 

General 

Aviation 

$ 42,646 

Airport 
Master  Plan 

Williamson  County  Airport 

Marion,  Illinois 

Williamson  County  Airport 
Authority 

Air 

Carrier 

$ 36,581 

Airport 
Master  Plan 

Pekin  Municipal  Airport 

Pekin,  Illinois 

City  of  Pekin 

General 

Aviation 

$ 18,489 

Airport 
Master  Plan 

Palvaukee  Airport 

Wheeling,  Illinois 

Village  of  Wheeling 

General 

Aviation 

(Reliever) 

$108,000 

Airport 
Master  Plan 

INDIANA 

Aurora  Municipal  Airport 

Aurora,  Indiana 

Aurora  Board  of  Aviation 
Commissioners 

General 

Aviation 

$ 37,044 

Airport 
Master  Plan 

Franklin  Municipal  Airport 
Franklin,  Indiana 

Franklin  Board  of  Aviation 

General 

Aviation 

$ 27,000 

Airport 
Master  Plan 

Kendallville  Municipal  Airport 
Kendallville,  Indiana 
Kendallville  Board  of 

Aviation  Commissioners 

General 

Aviation 

$ 27,570 

Airport 
Master  Plan 

White  County  Municipal  Airport 
Monticello,  Indiana 

White  County  Board  of 

Aviation  Commissioners 

General 

Aviation 

$ 23,400 

Airport 
Master  Plan 

Hulman  Field 

Terre  Haute,  Indiana 

Hulman  Field  Airport 

Authority 

Air 

Carrier 

(Commuter) 

$ 40,500 

Airport 
Master  Plan 
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Daviess  County  Airport 
Washington,  Indiana 
Daviess  County  Board 
of  Aviation  Commissioners 


Ames  Municipal  Airport 
Ames,  Iowa 
City  of  Ames 

Burlington  Municipal  Airport 
Burlington,  Iowa 
City  of  Burlington 

Denison  Municipal  Airport 
Denison,  Iowa 
City  of  Denison 

Esthervllle  Municipal  Airport 
Esthervllle,  Iowa 
Cities  of  Esthervllle 
and  Spirit  Lake 

Iowa  City  Municipal  Airport 
Iowa  City,  Iowa 
City  of  Iowa  City 

Pocahontas  Municipal  Airport 
Pocahontas , Iowa 
City  of  Pocahontas 


KANSAS 

Augusta  Municipal  Airport 
Augusta,  Kansas 
City  of  Augusta 

Stanton  County  Municipal 
Airport 

Johnson  City,  Kansas 
County  of  Stanton 

Ottawa  Municipal  Airport 
Ottawa,  Kansas 
City  of  Ottawa 

Tribune  Municipal  Airport 
Tribune,  Kansas 
County  of  Greeley  and 
City  of  Trlbuna 


APPENDIX  B 


General 

Aviation 


General 

Aviation 


Air 

Carrier 


General 

Aviation 


General 

Aviation 


General 

Aviation 


General 

Aviation 


General 

Aviation 

(Reliever) 

General 

Aviation 


General 

Aviation 


General 

Aviation 


$ 24,940 


$ 36,145 


$ 51,893 


$ 18,540 


$ 29,463 


$ 30,708 


$ 12,600 


$ 13,950 


$ 16,000 


$ 17,660 


$ 18,805 


Airport 
Master  Plan 


Airport 
Master  Plan 


Airport 
Master  Plan 
(ANCLUC) 

Airport 
Master  Plan 


Airport 
Master  Plan 


Airport 
Master  Plan 


Airport 
Master  Plan 


Airport 
Master  Plan 


Airport 
Master  Plan 


Airport 
Master  Plan 


Airport 
Master  Plan 


Wichita  Mid-Continent  Airport 

Wichita,  Kansas 

Wichita  Airport  Authority 

Strother  Field 
Winfield,  Kansas 
Cities  of  Arkansas  City 
and  Winfield 

Butler,  Harvey,  and 
Sedgwick  Counties 
Wichita,  Kansas 
Wlchita-Sedgwlck 
County  Metropolitan 
Area  Planning  Commission 


APPENDIX  B 

Air  $ 45,747 

Carrier 


General  $ 15,750 

Aviation 


$ 30,000 


Airport 
Master  Plan 


Airport 
Master  Plan 


Metropolitan 
Airport 
System  Plan 


KENTUCKY 


Greater  Cincinnati  Airport  Air  $ 55,612 

Covington,  Kentucky  Carrier 

County  of  Kenton  and 
Kenton  County  Airport  Board 


Airport 
Master  Plan 
(ANCLUC) 


LOUISIANA 


East  Baton  Rouge  Parish  General 

Airport  (New)  Aviation 

Baton  Rouge,  Louisiana 
State  of  Louisiana  and 
Greater  Baton  Rouge 
Airport  District 

Ryan  Airport  (New  Site 
Selection) 

Baton  Rouge,  Louisiana 
State  of  Louisiana  and 
Greater  Baton  Rouge 
Airport  District 

Lake  Charles  Municipal  Airport  Air 

Lake  Charles,  Louisiana  Carrier 

State  of  Louisiana;  Calcasieu 
Parish,  Louisiana;  Police 
Jury;  and  the  Airport  Authority 
for  Airport  District  Number  One, 

Calcasieu  Parish,  Louisiana 

False  River  Airpark 
New  Roads,  Louisiana 
State  of  Louisiana, 

Parrish  of  Pointe  Coupee 
and  City  of  New  Roads 


General 

Aviation 


Air 

Carrier 


$ 57,474 


$ 71,935 


$ 44,991 


$ 29,645 


Airport 
Master  Plan 


Airport 
Master  Plan 


Airport 
Master  Plan 
(ANCLUC) 


Airport 
Master  Plan 
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New  Orleans,  Louisiana 
Metropolitan  and  Regional 
Area 

New  Orleans,  Louisiana 
State  of  Louisiana 


$ 33,719 


Metropolitan 
Airport 
System  Plan 


MAINE 


Augusta  State  Airport 

Augusta,  Maine 

State  of  Maine  Department 
of  Transportation 

Air 

Carrier 

$ 55,824 

Airport 
Master  Plan 

Central  Maine  Airport 
Norridgevock,  Maine 

Norridgevock  Regional 

Airport  Authority 

General 

Aviation 

$ 9,000 

Airport 
Master  Plan 

Portland  International  Airport 
Portland,  Maine 

City  of  Portland 

Air 

Carrier 

$ 85,212 

Airport 
Master  Plan 
(ANCLUC) 

MARYLAND 

St.  Mary’s  County  Airport 

Leonard town,  Maryland 

County  Commissioners  of 

St.  Mary's  County 

General 

Aviation 

$ 23,400 

Airport 
Master  Plan 

Garrett  County  Airport 

Oakland,  Maryland 

Garrett  County  Commissioners 

General 

Aviation 

$ 46,038 

Airport 
Master  Plan 

State  of  Maryland 

Maryland  Department  of 
Transportation 

$ 60,000 

State 
Airport 
System  Plan 
(Continuous , 
Second  Year) 

MASSACHUSETTS 

L.  G.  Hanscom  Field 

Bedford,  Massachusetts 
Massachusetts  Port  Authority 

General 

Aviation 

(Reliever) 

$121,757 

Airport 
Master  Plan 
(ANCLUC) 

Logan  International  Airport 
Boston,  Massachusetts 
Massachusetts  Port  Authority 

Air 

Carrier 

$ 50,400 

Airport 
Master  Plan 
(Supplemental) 

47 

APPENDIX  B 


Fall  River  Municipal  Airport 

Fall  River,  Massachusetts 

Fall  River  Airport  Commission 

General 

Aviation 

$ 25,589 

Airport 

Master  Plan 

Martha' 8 Vineyard  Municipal 
Airport  j 

Martha's  Vineyard,  Massachusetts 
County  of  Dukes 

i 

Air 

Carrier 

$ 43,110 

Airport 

Master  Plan 

Westborough  Airport 

Westborough,  Massachusetts 

Town  of  Westborough 

Ceneral 

Aviation 

$ 1,080 

Airport 

Master  Plan 
(Supplemental) 

Commonwealth  of  Massachusetts 
Massachusetts  Aeronautics 
Comnission 

$ 79,904 

State 

Airport 

System  Plan 
(Continuous) 

\ 

Commonwealth  of  Massachusetts 
Massachusetts  Aeronautics 
Commission 

$ 32,096 

State 

Airport 

System  Plan 

MICHIGAN 

Detroit  Metropolican/Wayne 

County  Airport 

Detroit,  Michigan  ' 

County  of  Wayne 

— -4 

Air 

Carrier 

$344,250 

Airport 

Master  Plan 

Willow  Run  Airport 

Detroit,  Michigan 

County  of  Wayne 

General 

Aviation 

(Reliever) 

$237,780 

Airport 

Master  Plan 

St.  Clair  County  International 
Airport 

Port  Huron,  Michigan 

County  of  St.  Clair 

General 

Aviation 

$ 39,231 

Airport 

Master  Plan 

MISSISSIPPI 

Gulfport  Municipal  Airport 
Gulfport,  Mississippi 
Gulfport-Biloxi  Regional 

Airport  Authority  and 

City  of  Gulfport 

Air 

Carrier 

$ 22,567 

Airport 

Master  Plan 

Jackson  County  Airport  (New) 
Pascagoula,  Mississippi 

County  of  Jackson 

General 

Aviation 

$ 7,830 

Airport 

Master  Plan 
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MISSOURI 


Kansas  City  International 

Airport 

Kansas  City.  Missouri 

City  of  Kansus  City 

Air 

Carrier 

$416,864 

Airport 
Master  Flan 

Rennet t Memorial  Airport 

Kennett,  Missouri 

City  of  Kennctt 

General 

Av  la  t i on 

$ 41,262 

Airport 
Master  Flan 

Omur  N.  Brail  icy  Airport 

Mobevly,  Missouri 

City  of  Moberly 

General 

Aviation 

$ 22,751 

Airport 
Master  Flan 

St.  Cluir  Memorial  Airport 

St.  Clair,  Missouri 

City  of  St.  Clair 

General 

Aviation 

$ 23,067 

Airport 
Master  Flan 

Metropolitan  Kansas  City  Area 

Mid  America  Regional  Council 

$ 24,000 

Regional  Airport 
System  Flan 
(Cent inuous) 

MONTANA 

Baker  Municipal  Airport 

Baker,  Montana 

County  of  Kallon  and 

City  of  Baker 

General 

Av i a 1 1 on 

$ 36,996 

Airport 
Master  Flan 

Bert  Mooney-Silver  Bow 

County  Airport 

Butte,  Montanu 

County  of  Silver  Bow 
and  City  of  Butte 

Air 

Carrier 

$ 50,423 

Airport 
Master  Flan 

Great  Falls  International 

Airport 

Great  Falls,  Montanu 

City  of  Great  Falls 

Air 

Carrier 

$ 71,852 

Airport 
Master  Flan 
(ANCLHC) 

Helena  Airport 

Helena,  Montanu 

Counties  of  Clark  and 

Lewis  and  City  of  Helena 

Air 

Carrier 

$ 31,221 

Airport 
Master  Flan 

NEBRASKA 

Lincoln  Municipal  Airport 
Lincoln,  Nebraska 

Lincoln  Airport  Authority 

Air 

Carrier 

$106,525 

Airport 
Master  Flan 
(ANC1.UC) 
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Eppley  Airfield 

Omaha,  Nebraska 

Omaha  Airport  Authority 

Air 

Carrier 

$131,767 

Airport 
Master  Plan 
(ANCLUC) 

West  Point  Municipal  Airport 
(New) 

West  Point,  Nebraska 

City  of  West  Point 

General 

Aviation 

$ 31,500 

Airport 
Master  Plan 

NEVADA 

McCarran  International  Airport 
Las  Vegas,  Nevada 

County  of  Clark 

Air 

Carrier 

$109,688 

Airport 
Master  Plan 

McCarran  International  Airport 
Las  Vegas,  Nevada 

County  of  Clark 

Air 

Carrier 

$ 52,462 

Airport 
Master  Plan 

McCarran  International  Airport 
Las  Vegas,  Nevada 

County  of  Clark 

Air 

Carrier 

$116,055 

Airport 
Master  Plan 
(ANCLUC) 

Reno  International  Airport 

Reno,  Nevada 

County  of  Washoe  and 

Cities  of  Reno  and  Sparks 

Air 

Carrier 

$126,000 

Airport 
Master  Plan 
(ANCLUC) 

NEW  HAMPSHIRE 

Laconia  Municipal  Airport 
Laconia,  New  Hampshire 

City  of  Laconia  Airport 

Authority 

Air 

Carrier 

(Commuter) 

$ 49,320 

Airport 
Master  Plan 

Manchester  Municipal  Airport 
Manchester,  New  Hampshire 

City  of  Manchester  Airport 
Authority 

Air 

Carrier 

$ 54,000 

Airport 
Master  Plan 

Skyhaven  Airport 

Rochester,  New  Hampshire 

State  of  New  Hampshire 
Aeronautics  Commission 

General 

Aviation 

$ 4,370 

Airport 
Master  Plan 
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NEW  JERSEY 


Atlantic  City  Municipal 
(NAFEC)  Airport 

Atlantic  City,  New  Jersey 

City  of  Atlantic  City 

General 

Aviation 

$101, 124 

Airport 
Master  Flan 

Burlington  County  Airpark 

Mount  Holly,  New  Jersey 

New  Jersey  State  Department 
of  Transportation,  County 
of  Burlington,  and  Township 
of  Lumberton 

General 

Aviation 

$ 32,400 

Airport 
Master  Plan 

NEW  MEXICO 

South  Dona  Ana  County  Airport 
Anapra,  New  Mexico 

County  of  Dona  Ana 

General 

Aviation 

(Reliever) 

$ 17,400 

Airport 
Master  Plan 

Chama  Municipal  Airport  (New) 
Chama,  New  Mexico 

City  of  Chama 

General 

Aviation 

$ 54,000 

Airport 
Master  Plan 

Roswell  Industrial  Air  Center 
Roswell,  New  Mexico 

City  of  Roswell 

Air 

Carrier 

$ 40 ,8b0 

Airport 
Master  Plan 

Santa  Fe  County  Municipal 

Airport 

Santa  Fe,  New  Mexico 

City  of  Santa  Fe 

Air 

Carrier 

(Commuter) 

$ 51,652 

Airport 
Master  Plan 

Silver  City-Crant  County 

Airport 

Silver  City,  New  Mexico 

County  of  Grant 

Air 

Carrier 

$ 22,500 

Airport 
Master  Plan 

NEW  YORK 

Albany  County  Airport 

Albany,  New  York 

County  of  Albany 

Air 

Carrier 

$105,750 

Airport 
Master  Plan 
(ANCLUC) 

Greater  Buffalo  International 
Airport 

Buffalo,  New  York 

Niagara  Frontier  Transportation 
Authority 

Air 

Carrier 

$110,759 

Airport 
Master  Plan 
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Long  Island-MacArthur 

Airport 

Islip,  New  York 

Town  of  Islip 

Air 

Carrier 

$ 80,561 

Niagara  Falls  International 
Airport 

Niagara  Falls,  New  York 

Niagara  Frontier 

Transportation  Authority 

General 

Aviation 

(Reliever) 

$ 92,451 

Oneida  County  Airport 

Utica,  New  York 

County  of  Oneida 

Air 

Carrier 

$ 67,095 

Suffolk  County  Airpcrt 
Westhampton  Beach,  New  York 
County  of  Suffolk 

General 

Aviation 

$ 66,936 

Westchester  County  Airport 
White  Plains,  New  York 

County  of  Westchester 

Air 

Carrier 

$170,992 

Westchester  County  Airport 
White  Plains,  New  York 

County  of  Westchester 

Air 

Carrier 

$ 60,867 

Airport 
Master  Plan 
(ANCLUC) 


Airport 
Muster  Plan 


Airport 
Muster  Plan 


Airport 
Muster  Plan 


Airport 
Muster  Plan 


Airport 
Master  Plan 
(ANCLUC) 


NORTH  CAROLINA 


Raleigh- Durham  Airport 
Raleigh,  North  Carolina 
Rale igh-Durham  Airport 
Authority 

Raleigh-Durham  Airport 
Raleigh,  North  Carolina 
Raleigh-Durham  Airport 
Authority 

State  of  North  Carolina 
North  Carolina  Department 
of  Transportation 


Air  $ 19,500 

Carrier 


Airport 
Muster  Plan 


Air  $250,000 

Carrier 


Airport 
Master  Plan 


$ 15,900  State 

Airport 
System  Plan 
(Continuous, 
First  Year) 
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NORTH  DAKOTA 


Beulah-Huzen  Airport  (New) 
Beulah-Hazen,  North  Dakota 
Beulah  Airport  Authority 
and  Hazen  Airport  Authority 

General 

Aviation 

$ 15,237 

Airport 
Master  Plan 

Hector  Field 

Fargo,  North  Dakota 

Fargo  Municipal  Airport 
Authority 

Air 

Carrier 

$ 45,000 

Airport 
Master  Plan 

Jamestown  Municipal  Airport 
Jamestown,  North  Dakota 
Jamestown  Airport  Authority 

Air 

Carrier 

$ 35,776 

Airport 
Master  Plan 

OHIO 

Port  Bucyrus-Crawford 

County  Airport 

Bucyrus,  Ohio 

City  of  Bucyrus 

General 

Aviation 

$ 24,993 

Airport 
Master  Plan 

Clcvcland-Hopkins 

International  Airport 
Cleveland,  Ohio 

City  of  Cleveland 

Air 

Carr ier 

$ 50,000 

Airport 
Master  Plan 
(ANCLUC) 

Hamilton  Airport 

Hamilton,  Ohio 

City  of  Hamilton 

General 

Aviation 

$ 51,227 

Airport 
Master  Plan 

Marion  Municipal  Airport 

Marion,  Ohio 

City  of  Marlon 

General 

Aviation 

$ 24,993 

Airport 
Master  Plan 

Carl  Keller  Field 

Port  Clinton,  Ohio 
Erlc-Ottawa-Sandusky 

Regional  Airport  Authority 

General 

Aviation 

$ 42,345 

Airport 
Master  Plan 

Seneca  County  Airport 

Tiffin,  Ohio' 

County  of  Seneca 

General 

Aviation 

$ 24,993 

Airport 
Master  Plan 

OKLAHOMA 

Clinton  Municipal  Airport 
Clinton,  Oklahoma 

City  of  Clinton 

Geneml 

Aviation 

$ 16,200 

Airport 
Master  Tlan 
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Edmond  Municipal  Airport  (New) 

General 

Edmond,  Oklahoma 

Aviation 

City  of  Edmond 

Guymon  Municipal  Airport 

General 

Guymon , Oklahoma 

Aviation 

City  of  Guymon 

Nash  Municipal  Airport 

General 

Hugo , Oklahoma 

Aviation 

City  of  Hugo 

Will  Rogers  World  Airport 
Oklahoma  City,  Oklahoma 

City  of  Oklahoma  City 

Air 

Carrier 

Pauls  Valley  Municipal  Airport 
Pauls  Valley,  Oklahoma 

City  of  Pauls  Valley 

General 

Aviation 

Riverside  Airport 

Tulsa,  Oklahoma 

City  of  Tulsa 

General 

Aviation 

(Reliever) 

Thomas  P.  Stafford  Airport 
Weatherford,  Oklahoma 

City  of  Weatherford 

General 

Aviation 

$ 53,548 

$ 39,735 

$ 20,250 

$ 84,750 

$ 32,175 

$ 93,600 

$ 16,200 


Airport 
Master  Plan 


Airport 
Master  Plan 


Airport 
Master  Plan 


Airport 
Master  Plan 
(ANCLUC) 

Airport 
Master  Plan 


Airport 
Master  Plan 
(ANCLUC) 

Airport 
Master  Flan 


ORECON 


Albany  Municipal  Airport 

Albany , Oregon 

City  of  Albany 

General 

Aviation 

$ 45,000 

Airport 
Master  Plan 

Baker  Municipal  Airport 

Baker,  Oregon 

City  of  Baker 

General 

Aviation 

$ 28,206 

Airport 
Master  Flan 

Bend  Municipal  Airport 

Bend , Oregon 

City  of  Bend 

General 

Aviation 

S 35,995 

Airport 
Master  Plan 

Mahlon-Sweet  Field 

Eugene , Oregon 

City  of  Eugene 

Air 

Carrier 

$ 46,800 

Airport 
Master  Plan 

Florence  Municipal  Airport 
Florence,  Oregon 

General 

Aviation 

$ 22,644 

Airport 
Master  Plan 

City  of  Florence 


utl 
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LaGrande  Municipal  Airport 
LaGrande,  Oregon 

City  of  LaGrande 

General 

Aviation 

$ 28,674 

Airport 
Master  Plan 

Newport  Municipal  Airport 
Newport,  Oregon 

City  of  Newport 

General 

Aviation 

$ 27,737 

Airport 
Master  Plan 

North  Bend  Municipal  Airport 
North  Band,  Oregon 

City  of  North  Bend 

Air 

Carrier 

$ 42,300 

Airport 
Master  Plan 

Ontario  Municipal  Airport 
Ontario,  Oregon 

City  of  Ontario 

General 

Aviation 

$ 30,234 

Airport 
Master  Plan 

Portland  International  Airport 
Portland,  Oregon 

Port  of  Portland 

Air 

Carrier 

$236,655 

Airport 
Master  Plan 
(Phase  11) 

Portland  International  Airport 
Portland , Oregon 

Port  of  Portland 

Air 

Carrier 

$239,955 

Airport 
Master  Plan 
(Phase  III) 

Prineville  Airport 

Prineville,  Oregon 

County  of  Crook  and 

City  of  Prineville 

General 

Aviation 

$ 23,398 

Airport 
Master  Plan 

Douglas  County  Airport 

Roseburg,  Oregon 

City  of  Roseburg 

General 

Aviation 

$ 7,963 

Airport 
Master  Plan 

McNary  Field 

Salem,  Oregon 

City  of  Salem 

Air 

Carrier 

$ 41,112 

Airport 
Master  Plan 

Tillamook  Airport 

Tillamook,  Oregon 

Port  of  Tillamook  Bay 

General 

Aviation 

$ 27,517 

Airport 
Master  Flan 

PENNSYLVANIA 

Allentown-Bethlehcm-Easton 

Airport 

Allentown,  Pennsylvania 
Lehigh-Northampton 

Airport  Authority 

Air 

Carrier 

$246,081 

Airport 
Master  Plan 

(ANCLllC) 
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Lawrence  Airport 

Corry,  Pennsylvania 

Corry  Airport  Authority 

General 

Aviation 

$ 26,100 

Airport 
Master  Plan 

Allegheny  County  Airport 
Pittsburgh,  Pennsylvania 

County  of  Allegheny 

General 

Aviation 

(Reliever) 

$ 78,822 

Airport 
Master  Plan 

Pottstown  Municipal  Airport 
Pottstovn,  Pennsylvania 

Borough  of  Pottstown 

General 

Aviation 

$ 26,370 

Airport 
Master  Plan 

Mifflin  County  Airport 
Reedsvllle,  Pennsylvania 

Mifflin  County  Airport 

Authority 

General 

Aviation 

$ 33,390 

Airport 
Master  Plan 

Washington  County  Airport 
Washington,  Pennsylvania 

County  of  Washington 

General 

Aviation 

(Reliever) 

$ 38,916 

Airport 
Master  Tlan 

PUERTO  RICO 

Puerto  Rico  International 
Airport 

San  Juan,  Puerto  Rico 

Fuerto  Rico  Ports  Authority 

Air 

Carrier 

$117,385 

Airport 
Master  Flan 

RHODE  ISLAND 

State  of  Rhode  Island 

Rhode  Island  Department 
of  Administration 

$ 34,346 

State 
Airport 
System  Plan 
(Continuous 
and  Joint 
funding 

simpl if lcation) 

SOUTH  CAROLINA 

Florence  City-County  Airport 
Florence,  South  Carolina 

County  and  City  of  Florence 

Air 

Carrier 

$ 33,489 

Airport 
Master  Plan 

State  of  South  Carolina 

South  Carolina  Aeronautics 
Commission 

$ 53,351 

State 
Airport 
System  Plan 
(Continuous) 
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State  of  South  Carolina 

$ 15,350 

State 

South  Carolina  Aeronautics 

Airport 

Commission 

System  Plan 

(Continuous) 

SOUTH  DAKOTA 


Rapid  City  Regional  Airport 

Air 

$ 9,810 

Airport 

Rapid  City,  South  Dakota 

City  of  Rapid  City 

Carrier 

Master  Plan 

Watertown  Municipal  Airport 

Air 

$ 7,290 

Airport 

Watertown,  South  Dakota 

City  of  Watertown 

Carrier 

Master  Plan 

TENNESSEE 


Cros8ville  Memorial  Airport 
Crossvllle,  Tennessee 

City  of  Crossvllle 

General 

Aviation 

$ 

30,420 

Airport 
Master  Plan 

McKellar  Field  Airport 

Jackson,  Tennessee 

Jackson-Mad ison  County  Airport 
Authority 

Air 

Carrier 

$ 

30,870 

Airport 
Master  Plan 

Murfreesboro  Municipal  Airport 
Murfreesboro,  Tennessee 

City  of  Murfreesboro 

General 

Aviation 

$ 

•>'  72 

Airport 
Master  Flan 

Oak  Ridge  Municipal  Airport 

Oak  Ridge,  Tennessee 

City  of  Oak  Ridge 

General 

Aviation 

$ 

35,955 

Airport 
Master  Plan 

Winchester  Municipal  Airport 
Winchester,  Tennessee 

City  of  Winchester 

General 

Aviation 

$ 

26,338 

Airport 
Master  Plan 

TEXAS 


Arlington  Municipal  Airport 

General 

$ 33,881 

Airport 

Arlington,  Texas 

City  of  Arlington 

Aviation 

Master  Flan 

Athens  Municipal  Airport 

General 

$ 19,561 

Airport 

Athens,  Texas 

City  of  Athens 

Aviation 

Master  Plan 
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Robert  Mueller  Municipal 
Airport 

Austin,  Texas 

City  of  Austin 

Air 

Carrier 

$ 95,138 

Curtis  Field 

Brady,  Texas 

City  of  Brady 

General 

Aviation 

$ 21,533 

Eastervood  Field  Airport 
College  Station,  Texas 

Texas  A and  M University 

Air 

Carrier 

(Commuter) 

$ 37,800 

Katy  Municipal  Airport  (New) 
Katy,  Texas 

City  of  Katy 

General 

Aviation 

(Reliever) 

$ 45,000 

La  Grange  Municipal  Airport 
(New) 

La  Grange,  Texas 

City  of  La  Grange 

General 

Aviation 

$ 28,000 

Lancaster  Municipal  Airport 
Lancaster,  Texas 

City  of  Lancaster 

General 

Aviation 

$ 27,441 

La  Porte  Airport 

La  Porte,  Texas 

City  of  La  Porte 

General 

Aviation 

(Reliever) 

$ 18,000 

Angelina  County  Airport 

Lufkin,  Texas 

County  of  Angelina 

General 

Aviation 

$ 35,677 

Mansfield  Municipal  Airport 
(New) 

Mansfield,  Texas 

City  of  Mansfield 

General 

Aviation 

$ 13,500 

East  Texas  Regional  Airport 
Nacogdoches,  Texas 

County  and  City  of 

Nacogdoches 

Air 

Carrier 

(Commuter) 

$ 34,200 

Northeast  Tarrant  County 

Airport  (New) 

General 

Aviation 

$ 27,682 

North  Richland  Hills,  Texas 
Cities  of  North  Richland  Hills, 
Hurst,  and  Keller 


Airport 
Master  Plan 


Airport 
Master  Plan 


Airport 
Master  Plan 


Airport 
Master  Plan 


Airport 
Master  Plan 


Airport 
Master  Plan 


Airport 
Master  Plan 


Airport 
Master  Plan 


Airport 
Master  Plan 


Airport 
Master  Plan 


Airport 
Master  Plan 
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Rockwall  Municipal  Airport  (New)  General  $ 44,645 

Rockwall,  Texas  Aviation 

City  of  Rockwall 

Sweetwater  Municipal  Airport  General  $ 12,000 

Sweetwater,  Texas  Aviation 

City  of  Sweetwater 

Draughon-Miller  Municipal  Air  $ 31,457 

Airport  Carrier 

Temple,  Texas  (Commuter) 

City  of  Temple 

North  Central  Texas  Planning  $ 53,700 

Region 

North  Central  Texas  Council 
of  Governments 

State  of  Texas  $ 32,832 

Texas  Aeronautics  Commission 


State  of  Texas  $ 51,864 

Texas  Aeronautics  Commission 


Airport 
Master  Plan 


Airport 
Master  Plan 


Airport 
Master  Plan 


Regional  Airport 
System  Plan 
(Continuous) 


State 
Airport 
System  Plan 
(Continuous) 

State 
Airport 
System  Plan 
(Continuous) 


Spanish  Fork-Springville  Airport  General 

Spanish  Fork,  Utah  Aviation 

Cities  of  Spanish  Fork 
and  Springville 

St.  George  Municipal  Airport  Air 

St.  George,  Utah  Carrier 

City  of  St.  George  (Commuter) 


$ 9,094 


$ 22,696 


Airport 
Master  Plan 


Airport 
Master  Plan 


VIRGINIA 


Chesterfield  County  Airport  General 

Chesterfield,  Virginia  Aviation 

County  of  Chesterfield  (Reliever) 

Rockbridge  County  Airport  General 

Lexington,  Virginia  Aviation 

Rockbridge  County  Board 
of  Supervisors 


$ 40,604 


$ 35,989 


Airport 
Master  Plan 


Airport 
Master  flan 


59 


APPENDIX  B 


Lynchburg  Municipal  Airport 
Lynchburg,  Virginia 

City  of  Lynchburg 

Air 

Carrier 

$ 67,720 

Airport 
Master  Plan 

Norfolk  International  Airport 
Norfolk,  Virginia 

Norfolk  Port  and  Industrial 
Authority 

Air 

Carrier 

$ 82,998 

Airport 
Master  Plan 
(ANCLHC) 

Orange  County  Airport 

Orange,  Virginia 

Orange  County  Board 
of  Supervisors 

General 

Aviation 

$ 31,500 

Airport 
Master  Plan 

Commonwealth  of  Virginia 
Virginia  State  Corporation 
Commission 

$ 62,567 

State 
Airport 
System  Plan 
(Continuous) 

WASHINGTON 

Arlington  Municipal  Airport 
Arlington,  Washington 

City  of  Arlington 

General 

Aviation 

$ 27,000 

Airport 
Master  Plan 

Camas-Washougal  Airport 

Camas,  Washington 

Port  of  Camas-Washougal 

General 

Aviation 

$ 21,294 

Airport 
Master  Plan 

Friday  Harbor  Airport 

Friday  Harbor,  Washington 

Port  of  Friday  Harbor 

Air 

Carrier 

(Commuter) 

$ 25,650 

Airport 
Master  Plan 

Boverman  Field 

Hoqulam,  Washington 

Port  of  Grays  Harbor 

General 

Aviation 

$ 33,363 

Airport 
Master  Plan 

Sanderson  Field 

Shelton,  Washington 

Port  of  Shelton 

General 

Aviation 

$ 33,662 

Airport 
Master  Plan 

Clark  County  Airport  (New) 
Vancouver,  Washington 

City  of  Vancouver 

General 

Aviation 

$ 37,800 

Airport 
Master  Tlan 

WISCONSIN 

Austin-Straubel  Field 

Green  Bay,  Wisconsin 

County  of  Brown 

Air 

Carrier 

$ 52,335 

Airport 
Master  Plan 

Wittman  Field 

Oshkosh,  Wisconsin 

County  of  Winnebago 

APPENDIX  B 

Air 

Carrier 

$ 

49,241 

Airport 

M1  s ter  Plan 

WYOMING 

Gillette-Campbell  County  Airport 
Gillette,  Wyoming 

County  of  Campbell  and 

City  of  Gillette 

Air 

Carrier 

(Commuter) 

$ 

41,895 

Airport 
Master  Plan 

Gillette-Campbell  County  Airport 
Gillette,  Wyoming 

County  of  Campbell 

Air 

Carrier 

(Commuter) 

$ 

27,711 

Airport 
Master  Plan 

General  Brees  Field 

Laramie,  Wyoming 

County  of  Albany  and 

City  of  Laramie 

Air 

Carrier 

$ 

51,318 

Airport 
Master  Plan 

TRUST  TERRITORY  OF  THE  PACIFIC  ISLANDS 


Babelthuap/Koror  Airport 
Babelthuap  Island,  Palau 

Trust  Territory  of  the 

Pacific  Islands 

Air 

Carrier 

$ 

52,740 

Airport 
Master  Plan 

Babelthaup/Koror  Airport 
Babelthaup  Island,  Palau 

Trust  Territory  of  the 

Pacific  Islands 

Air 

Carrier 

$ 

22,140 

Airport 
Master  Plan 

Yap  International  Airport 

Yap  Island,  Caroline  Islands 
Trust  Territory  of  the 

Pacific  Islands 

Air 

Carrier 

$ 

40,500 

Airport 
Master  Plan 
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APPENDIX  C 

SUMMARY  DISTRIBUTION  OF  FUND  AUTHORIZATION 
FISCAL  YEAR  1978 


A summary  follows  of  the  distribution  of  funds  authorized  for  fiscal  year  1978. 
The.  distribution  was  made  in  accordance  with  Sections  15(a)(3)  and  15(a)(4)  of 
the  Airport  and  Airway  Development  Act  of  1970,  as  amended,  including  the 
Airport  and  Airway  Development  Act  Amendments  of  1976  (Public  Law  94-353). 

In  accordance  with  Section  15  of  the  Act  as  amended  by  P.L.  94-353,  funds 
apportioned  to  airport  sponsors  -inder  the  enplanement  formula  for  air  carrier 
airports  which  are  not  obligated  during  the  fiscal  year  for  which  they  were 
first  authorized  and  the  two  fiscal  years  immediately  following  shall  be  added 
to  the  Air  Carrier  discretionary  fund.  In  addition,  amounts  apportioned  to 
each  State  under  the  area/population  formula  for  General  Aviation  airports 
which  are  not  obligated  during  the  fiscal  year  for  which  they  were  first 
authorized  and  the  fiscal  year  immediately  following  shall  be  added  to  the 
General  Aviation  discretionary  fund. 

Within  these  amounts,  and  subject  to  any  annual  obligational  ceilings,  airport 
sponsors  may  plan  airport  development  projects  and  request  Federal  assistance 
for  the  establishment  of  a nationwide  system  of  public  airports  adequate  to 
meet  the  present  and  future  needs  of  civil  aviation. 


1 . Air  Carrier/Commuter  Service 

a.  Airport  sponsors  --  enplanement 
formula 

b.  Discretionary 

(Commuter  service  airports  minimum) 

2 . General  Aviation 

a.  States  --  area/population  formula 

b.  Discretionary 

(Reliever  airports  minimum) 
(Territories) 


$465,000,000 

310.000. 000 

155.000. 000 
(15,000,000) 

$ 75,000,000 

45.000. 000 

30.000. 000 
(15,000,000) 

(600,000) 

$540,000,000 


3. 


Total  Program  Funds 


APPENDIX  D 


AIRPORT  DEVELOPMENT  AID  PROGRAM 


GRANT  AGREEMENTS 

- FISCAL  YEAR  1978 

AC/CCWMUTER 

GA /RELIEVER 

DEVELOPMENT 

DEVELOPMENT 

TOTAL 

STATE 

NO.  OF 
PROJECTS 

FEDERAL 

FUNDS 

NO.  OF 
PROJECTS 

FEDERAL 

FUNDS 

NO.  OF 
PROJECTS 

FEDERAL 

FUNDS 

Alabama 

10 

$ 8,459,417 

6 

$ 932,046 

16 

$ 9,391,463 

Alaska 

22 

12,216,622 

4 

3,609,562 

26 

15,826,184 

American  Samoa 

1 

109,339 

-0- 

-0- 

1 

109,339 

Arizona 

6 

9,845,404 

2 

1 ,610,020 

8 

11,455,424 

Arkansas 

13 

5,205,491 

8 

954,596 

21 

6,160,087 

Cal ifornia 

35 

45,821,942 

25 

6,466,092 

60 

52,288,034 

Colorado 

8 

7,961,531 

7 

2,691,980 

15 

10,653,511 

Connecticut 

3 

3,057,902 

1 

499,500 

4 

3,557,402 

De 1 awar  e 

-0- 

-0- 

1 

665,370 

1 

665,370 

Florida 

17 

14,629,901 

19 

3,321,445 

36 

17,951,346 

Georgia 

11 

7,205,731 

7 

2,014,893 

18 

9,220,624 

Guam 

2 

2,204,485 

-0- 

-0- 

2 

2,204,485 

Hawaii 

5 

10,492,267 

-0- 

-0- 

5 

10,492,267 

Idaho 

3 

1,577,417 

4 

1,031,500 

7 

2,608,917 

Illinois 

12 

11,960,948 

6 

2,535,400 

18 

14,496,348 

Indiana 

9 

5,374,326 

2 

1 ,143,500 

11 

6,517,826 

Iowa 

8 

2,046,455 

4 

839,545 

12 

2,886,000 

Kansas 

7 

4,498,603 

5 

1,870,198 

12 

6,368,801 

I i 

r 


i ; 
I i 


1 
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APPENDIX  D 


A IK PORT  DEVELOPMENT  AID  PROGRAM 
GRANT  AGREEMENTS  - FISCAL  YEAR  1978 
AC /COMMUTER  GA /RELIEVER 

DEVELOPMENT  DEVELOPMENT  TOTAL 


STATE 

NO.  OF 
PROJECTS 

FEDERAL 

FUNDS 

NO.  OF 
PROJECTS 

FEDERAL 

FUNDS 

NO.  OF 
PROJECTS 

FEDERAL 

FUNDS 

Kentucky 

8 

$ 4,405 ,b56 

5 

$ 1,394,477 

13 

$ 5,800,133 

Louisiana 

15 

10,407,549 

4 

1 ,114,093 

19 

1 1,521  ,642 

Ma  ine 

8 

3,196.303 

5 

373,545 

13 

3,569,848 

Maryland 

2 

1 ,309,479 

2 

731 ,403 

4 

2,040,882 

Massachusetts 

8 

5,322,550 

8 

l ,844,594 

16 

7,167,144 

Michigan 

19 

15,294,942 

2 

2,516,610 

21 

17,811,552 

Minnesota 

11 

8,469,105 

2 

911,029 

13 

9,380,134 

Mississippi 

11 

5,006,569 

5 

930,731 

16 

5,937,300 

Missouri 

11 

6,371,371 

4 

1 ,426,653 

15 

7,798,024 

Montana 

8 

5,019,020 

4 

1 ,337,060 

12 

6,356,080 

Nebraska 

11 

4,742,1 17 

4 

916,920 

15 

5 ,b59 ,037 

Nevada 

4 

4,669,693 

5 

1 ,014,870 

9 

5,684.563 

New  Hampshire 

4 

987,112 

3 

190,800 

7 

t ,177,912 

New  Jersey 

8 

2,495,007 

5 

1,710,129 

13 

4,205,136 

New  Mexico 

10 

3,397,812 

5 

2,068,858 

15 

5 ,466 ,670 

New  York 

22 

25,568,966 

11 

3,970,022 

33 

29,538,988 

North  Carolina 

11 

9,271  ,392 

8 

1,153,385 

19 

10,424,777 

Ni rth  Dakota 

7 

4 ,506 ,444 

l 

7 3b, 200 

8 

5,242,644 
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APPENDIX  D 

AIRPORT  DEVELOPMENT  AID  PROGRAM 
ORANT  AGREEMENTS  - FISCAL  YEAR  1978 
AC /COMMUTER  CA/RELIEVER 

DEVELOPMENT  DEVELOPMENT  TOTAL 


STATE 

NO.  OF 
PROJECTS 

FEDERAL 

FUNDS 

NO.  OF 
PROJECTS 

FEDERAL 

FUNDS 

NO.  OF 
PROJECTS 

FEDERAL 

FUNDS 

Ohio 

8 

$ 11,674,346 

7 

$ 3,104,984 

15 

$ 14,779,330 

Ok  1 .thom.i 

11 

8,233,093 

8 

1 ,330,929 

19 

9.564 ,022 

Oregon 

6 

6,542,118 

7 

1 ,596,930 

13 

8,139,048 

Petmsy  l vania 

19 

9,877 ,304 

3 

2,288,351 

22 

12,165,655 

Puerto  Rico 

2 

1 ,572,362 

1 

600 , 000 

3 

2,172,362 

Rhode  Island 

2 

585,000 

-0- 

-0- 

2 

585,000 

Sou  t h Caro  1 1 iu 

7 

5,407,014 

4 

676,176 

11 

6,083,190 

South  Dakota 

7 

3,283,579 

1 

678 ,838 

8 

3,962,417 

Tennessee 

6 

4,809,878 

•> 

797,785 

8 

5,607,663 

Texas 

29 

19,731  ,484 

17 

4,290,761 

a 6 

24,022,247 

Trust  Territory 

4 

4,369,804 

-0- 

-0- 

4 

4 , lu9  ,804 

Utah 

l 

3,114,500 

2 

635,181 

3 

3,749,681 

Vermont 

2 

l ,248,91b 

1 

270,000 

3 

l ,518,916 

Virginia 

10 

4,450,122 

4 

835,436 

14 

5,285.558 

Virgin  Islands 

3 

19,720,282 

-0- 

-0- 

3 

19,720,282 

Washington 

9 

9,542,762 

6 

1 ,317,834 

15 

10,860,596 

West  Virginia 

8 

6,338, J87 

3 

541,725 

1 1 

b, 880,1 12 

Wi scons i n 

10 

6 ,629 , 34 1 

4 

1 ,456,558 

14 

8,085,899 

Wyoming 

10 

5,048,228 

3 

685,693 

13 

5,733,921 

TOTALS 

504 

$405,287,388 

257 

$75,634,209 

761 

$480,921 .597 

6 5 


r 
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APPENDIX  E 

AIRPORTS  GRANT- IN- AIO  FROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - FISCAL  YEAR  l')78 


1 - _ , _ . 

i_3ca*ion  and  nomi 
of  airport 

n 

F»d,rol 

funds 

, 

Description  ot  work 

ALABAMA 

Alexander 

02 

$ 75,000 

- — 1 

Land  and  relocation  assistance;  obstruc- 

T.  C.  Russell  Field  . i tion  removal. 


I 


Anniston 

Annlston-Calhoun  County 

04 

433,183 

Land}  site  preparation  for  runway 
extension  and  parallel  and  connecting 
taxiway. 

(Multi-Year  Project.  Total  Federal 
Commitment  $$  14, 18 "l). 

Auburn 

Auburn-Ope l lka 

01 

341,072 

Land;  resurface  and  mark  runway  (4,000*  x 
75');  install  safety/perimeter  fencing; 
obstruction  removal;  grade  runway  safety 
area;  acquire  rotating  beacon. 

Bay  Mlnnette 

Bay  Mlnnette  Municipal 

01 

148,000 

Construct  and  pave  apron  and  taxi way; 
relocate  hangars,  fuel  pumps,  fuel  tanks, 
rotating  beacon  and  access  road;  remove 
concrete  block  terminal;  construct 
electrical  vault  building;  provide 
relocation  assistance  to  the  fixed  base 
operator;  taxiway  marking;  Install  wind 
cone  and  segmen ted  circle. 

B1  rm  Ingham 

Birmingham  Municipal 

0Q 

2,485,000 

Land  and  relocation  assistance;  obstruc- 
tion removal;  fencing;  drainage  Improve- 
ments. 

Cullman 

Folsom  Field 

02 

41,000 

Construct,  pave  and  mark  partial  parallel 
taxiwav . 

Dothan 

Dothan 

03 

483, bt4 

Construct  taxlways;  taxi  way  lighting  and 
marking;  construct  electrical  vault 
building;  Install  wind  cones,  apron 
floodlighting,  security  fencing  and 
erosion  control  structures;  rehabilitate 
high  Intensity  runway  lighting  system; 
acquire  three  proximity  suits. 

(Multi-Year  Project.  Total  Federal 
Commitment  $1,1^1, 025). 

Hun  t s v 1 1 1 e 

Hunt tv i l le 'Madison  Countv 
Jetport-Carl  T.  Jones  Field 

03 

2,133,742 

Construct,  pave,  light,  and  mark  extensions 
to  runway  (2,b00*jh  x 150*)  and  parallel 
taxiwav;  construct,  pave,  light  and  mark 
connecting  taxlways;  construct  extended 
runway  safety  area  (2,500*+)  and  electronic 
gate. 

(Multi-Year  Project.  Total  Federal 

Commitment  $1,140,418^. 
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bb 


APPENDIX  E 

AIRPORTS  GRANT- IN- AIO  PROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - FISCAL  YEAR  1478 


_7cation  and  nom* 
of  Jiroor? 

Proj. 

no. 

Pedcrol 

funds 

Description  of  work 

ALABAMA  (Cont'd) 

Mobl  le 

Bates  Field 

1 

1 

1 

Ob 

1,014,601 

Construct,  pave,  mark  and  light  runway 
extension  (1,700+'  x 150’)  parallel 
taxtway  "A"  and  taxiwav  "M";  relocate 
glide  slope,  approach  light  system  and 
middle  marker  serving  Runwav  14;  relocate 
gas  line;  extend  drainage  structure  (35+') 
and  replace  securltv/perlmeter  fence  (48+') 
(Multi-Year  Project.  Total  Federal 
Commitment  $1,480,214). 

1 

1 Montgomery 

Dannelly  Field 

j 

1 

07 

lib,  621 

Debt  retirement  for  terminal  building 
construction  of  waiting  room,  restrooms, 
concourse,  baggage  claim  ana  and  baggage 
handling  equipment. 

Montgomery 

Dannelly  Field 

■ 

08 

148,727 

Acquire  crash/ fire  scue  vehicle  and  six 

proximity  suits. 

Oneonta 

Robbins  Field 

02 

2 11, 54b 

Site  preparatlot  m way  extension 

(882+');  obstruct  val  . 

Ozark 

Blackwell  Field 

02 

112,500 

Pave  and  mark  panl  ; install 

rotating  beacon  an. 

Russel l vl l le 

Russellville  Municipal 

01 

216,000 

land;  obstruction  removal;  obstruction 
lighting;  strengthen  and  mark  runway  and 
stub  taxi way;  relocate  wind  cone;  install 
segmented  circle  and  threshold  lights  at 
relocated  threshold. 

Tuscaloosa 

Tuscaloosa  Municipal 

06 

44 , 500 

Install  runwav  and  taxiwav  lighting. 

Tuscaloosa 

Tuscaloosa  Municipal 

07 

213,300 

band;  obstruction  removal;  construct  apron 
and  taxiways  to  aprons;  taxiwav  lighting 
and  marking;  pave  service  roads;  Install 
wind  cone. 

ALASKA 

Al lakaket 

Al lakaket 

01 

6 31  ,bb4 

Reconstruct  runwav  (',000'  x 100'); 
construct  apron,  taxiwav,  access  road, 
and  snow  remova 1 equ i pmen t building; 

Install  wind  cone,  segmented  circle  and 
runwav  end  markers;  purchase  motor  gradet  | 
with  appurtenances . 

Anchorage 

Anchorage  International 

, 

j 

1 

i 

11 

1,157,340 

Construct  ami  pave  taxiwav  and  service 
roads  al  south  en.1  of  Runwav  1 1/31; 
taxiway  lighting;  marking;  security 
fencing. 

1 

I 
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APPENDIX  E 

AIRPORTS  GRANT-IN-AID  FROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - FISCAL  YEAR  1»7S 


1 

'wocat:cn  and  nom« 

Proj. 

Ptd*rol 

Description  of  work 

of  oiroort 

no. 

funds 

A t,  A S K A (Cont'd) 

Anchorage 

12 

»05,7  16 

Reconstruct,  pave,  and  mark  taxlwav; 

Anchorage  International 

construct  security  fence;  Install  taxlwav 
dll ect Iona l signs;  pave  service  toad,  apron, 
area  between  terminal  apron  and  north/south  j 
parallel  taxlwav,  terminal  apron  area  and 
t ax 1 wavs . 

(Multi-Year  Project.  Total  Federal 

Comm  l trrren  t $2,Vb,71‘J). 

Anchorage 

lake  Hood  Seaplane  Base 

01 

4 16, aid 

Construct  service  road;  pave  two  taxi wavs. 

Ancho rage 

04 

002, IS* 

Overlay  and  mark  runway;  acquire  snow 

Morrill  Field 

removal  equipment;  install  fencing; 
erosion  control. 

Arctic  Village 

01 

2,  Ul',840 

land;  site  preparation;  extend  and  widen 

Arctic  Village 

runway  ( s , 200 ' x l *>0 ' > ; cons t r uc  t apron , 
partial  parallel  and  stub  taxlwav,  service 
pad  and  float  plan*'  access  ramp,  service 
road,  and  equipment  and  generator  building; 
install  runway  and  taxi way  lighting, 
nondi reel  Iona l beacon/ dt st ance  measuring 
equipment , wind  cone , segmented  circle, 
rotating  beacon,  and  engine  generator; 
install  visual  approach  slope  indicators 
(VASl-4);  acquire  snow  removal  equipment. 
(Multi-Year  Project.  Total  Federal 

Comm 1 1 men l $2,<Mb,8<4  0). 

Chlgnlk  Lake 

M 

11  1,610 

Construct  equipment  storage  building; 

Chlgnik  lake 

acquire  snow  r emoval  equ i parent  . 

Fairbanks 

478,474 

Surface  preparation,  friction  seal  coat 

Fairbanks  International 

mul  marking,  Runway  1 1./  1 **R . 

Fairbanks 

)7 

IV  ,000 

Additions  to  and  remodeling  of  south  end  of 

Fairbanks  International 

terminal  building;  relocate  security  fence; 
install  fire  alarm  and  sprinkler  systems. 

Galena 

Galena 

)l 

1 14,06  l 

Acquire  snow  removal  equipment. 

Glrdwood 

)l 

407,181 

band;  site  preparation;  extend  and  recon- 

1 Glrdwood 

struct  runway  safety  a re  a ( 2 , S00 ’ x 1 00 * ^ ; 
construct  taxi wav,  apron,  and  access  road; 
install  wind  cone,  runway  end  markers,  and 
segmented  circle. 

• 

Juneau 

Juneau  International 

i 

>•) 

1 

110,000 

Ac qu l re  snow  removal  equ i pmen t . 

I 

1 


APPENDIX  E 

AIRPORTS  GRANT-IN-AID  FROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - FISCAL  YEAR  1978 


^3C3t:cn  ond  name 
cf  airport 

Proj. 

no. 

Federo  1 
funds 

Description  of  work 

ALASKA  (Cont'd) 

Juneau 

Juneau  International 

06 

392,126 

Construct  crash/fire/rescue  building. 
(Multi-Year  Project.  Total  Federal 
Commitment  $1,406,250). 

Juneau 

Juneau  International 

07 

965,156 

Construct  and  light  apron  and  taxiway; 
fencing. 

Kal tag 

Kal tag 

01 

153,039 

Construct  snow  removal  equipment  building 
and  acquire  snow  removal  equipment. 

Kenal 

Kenal  Municipal 

03 

268,125 

Acquire  snow  removal  equipment. 

Kenal 

Kenal  Municipal 

06 

909,656 

Reconstruct  runway  (7,500*  x 150'); 
reconstruct  runway  lighting  and  security 
fence;  drainage;  marking. 

King  Cove 

King  Cove 

01 

113,610 

Construct  equipment  storage  building; 
acquire  snow  removal  equipment. 

Kodiak 

Inner  Harbor  Seaplane  Base 

01 

88,862 

Reconstruct  seaplane  facility. 

(Multi-Year  Project.  Total  Federal 
Commitment  $138,862). 

Nelson  Lagoon 

Nelson  Lagoon 

01 

939,647 

Land;  construct  r unway  safety  area  (2,600* 
x 100*),  apron,  taxiway,  access  road,  and 
snow  removal  equipment  building;  install 
wind  cone,  segmented  circle,  and  runway 
end  markers;  acquire  snow  removal  equip-  j 

ment. 

Noatak 

Noatak 

01 

151,294 

Construct  snow  removal  equipment  building 
and  acquire  snow  removal  equipment. 

Palmer 

Palmer  Municipal 

07 

1,863,009 

Site  preparation;  construct  and  pave  ! 

runway  (5,000'  x 100'),  two  taxiways, 
apron,  access  and  service  roads;  install 
runway  and  taxiway  lighting  and  two 
visual  approach  slope  indicators  (VASI-4); 
seeding;  marking. 

Petersburg 

Petersburg 

04 

250,466 

Gravel  overlay  runway  and  taxiway;  apply 
bituminous  surface  treatment  to  apron  and 
access  road. 

Selawlk 

Selawlk 

01 

258,529 

Land;  site  preparation;  gravel  surfacing 
of  runway  (2,000*  x 60')  and  apron; 
install  wind  cone,  segmented  circle, 
runway  end  markers,  and  retroref lective 
markers. 
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AIRPORTS  GRANT- IN-AID  PROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - FISCAL  YEAR  1178 


vocation  and  nam« 
of  airoorf 

Proj. 

no. 

Ftdtral 

funds 

Description  of  work 

— 

ALASKA  (Cont'd) 

Tatltlek 

Tstitlek 

01 

1,081,420 

; 

Land;  site  preparation;  construct  runway  | 

(2,500'  x 100'),  taxi way,  apron,  access 
road,  and  snow  removal  equipment  building; 
install  wind  cone,  segmented  circle  and 
runway  end  markers;  acquire  snow  removal 
equipment . 

Wi angel 1 

Wrangrl l 

04 

400,000 

Construct  equipment  storage  building; 
install  security  fence. 

AMERICAN  SAMOA 

Pago  Pago 

Pago  Pago  Interna t ional 

Oh 

109,339 

Construct  service  roads  for  apron;  relocate 
utilities;  fencing. 

ARIZONA 

State  of  Arizona 

1,11 1,081 

State  Demonstration  Program  grant  in 
accordance  with  Section  28  of  the  Airport 
and  Airway  Development  Act  of  1970,  as 
amended . 

(See  Appendix  F for  list  of  State 

Demons t rat  ion  Program  projects  in  Arizona). 

Flagstaff 

Pulliam 

04 

145,117 

Construct  apron,  including  tiedowns  and 
associated  taxi way  mat  king;  widen  and  mark 
a portion  of  parallel  taxiwav. 

(Multi-Year  Project.  Total  Federal 

Conrti  tment  $379 , 1 10)  . 

Grand  Canyon 

Grand  Canyon  National  Park 

08 

579,893 

Rehabilitate  and  expand  existing  terminal 
building;  relocate  security  fence;  acquire 
snow  removal  equipment  and  construct  equip- 
ment storage  building,  including  driveway; 
Install  subsurface  drains  and  reconstruct 
sidwalk;  construct  service  road  and  widen 
airport  access  road. 

Phoenix 

Phoenlx-Skv  Harbor  International 

ll 

4, 27  3,005 

Reconstruct  west  end  of  Runwav  8L/2t>R 
(approx.  22 5*  x 150')  and  construct  skid 
resistant  surface  (approx.  11,000'  x 150'); 
construct  and  light  taxi wavs  4a  and  b, 
including  shoulder  stabilization;  relocate 
west  end  of  taxiwav  P and  reconstruct 
taxiways  PI,  P2,  and  P*,  Including  shoulder j 
stabi l i zat ion;  rehabilitate  taxiwav  light-  * 
ing;  airport  entrance  road  construction, 
widening,  landscaping,  signs,  and  Irrigation 
system;  construct  replacement  auto  pat  king; 
runwav  and  taxiwav  marking. 

(Multi-Year  Project.  Total  Federal 

Commitment  $4 , 52  1,45^) , 

* 


AFFENDIX  E 

AIRPORTS  GRANT-IN-AID  PROGAM 

PROJECTS  PLACED  UNDER  OR ANT  AGREEMENT  - FISCAL  YEAR  H78 


_3ca*ion  and  nomi 
of  airport 

Proj. 

na 

P«d#ral 

fund* 

Description  of  work 

— 

ARIZONA  (Cont'd) 

1 

i 

Phoenix 

Phoentx-Sky  Harbor  International 

12 

1 

3,500,000 

land  and  relocation  assistance;  removal 
of  structures. 

1 

Tuc son 

Tucson  International 

0* 

1,090, w 

Construct  and  mark  bypass  taxlwav,  Runway  • 

end  21R  taxlwav  "PE"  and  two  general 
aviation  taxivays.  Including  retroreflec- 
tlve  edge  markers;  expand  apron;  erosion 
control  for  bypass  taxlwav  and  apron; 
relocate  security  fence  and  Install 
electric  gate. 

Tuc  son 

Tucson  International 

10 

256,282 

Install  escalators  In  terminal  building 
(2  each);  Install  U.  S.  Customs  baggage 
Inspection  unit;  construct  tamada  to 
provide  shelter  and  facilities  for 
passengers  awaiting  Customs  clearance; 
construct  taxlwav  fillets.  Including 
relocation  of  taxlwav  lights,  marking, 
and  erosion  control. 

Tuc  son 

Rvsn  Field 

02 

418,135 

Rehabi l l t ate , widen,  and  mark  taxiwava; 
construct  taxi way;  fencing;  drainage. 

ARKANSAS 

Bly thevil le 

Blvthevllle  Municipal 

02 

282,700 

Reconstruct  portions  of  and  strengthen 

Runway  17/35  (approx.  7,100'  x 75'); 
strengthen  Runway  17/15  (approx.  1,700'  x 
75');  runway  marking. 

Clarksville 

Clarksville  Municipal 

01 

10,738 

Land;  surface  Runwav  8/26  (approx.  1,000' 
x 75'). 

Fayetteville 

Drake  Field 

0? 

187,808 

Phase  II  of:  Remodel  and  expand  terminal 
building. 

Fayetteville 

Drake  Field 

08 

137,551 

Phase  I oft  Construct  terminal  apron; 
install  apron  security  lighting  and  access 
road  lighting;  relocate  cellometer. 

Fllppln 

Marlon  County 

01 

120,000 

F.xtend  aircraft  parking  apron;  relocate 
aircraft  maintenance  building. 

Fort  Smith 

Fort  Smith  Municipal 

07 

517,756 

Construct  crash/f 1 re/rescue  equipment 
building,  access  road,  and  utilities; 
taxlwav  subgrade  drainage;  fencing. 

Fort  Smith 

Fort  Smith  Municipal 

08 

11,000 

Acquire  snow  renova  1 equipment. 

| 

Harrison 

Roone  County 

03 

l 

266,706 

Thase  l oft  Overlay  Runwav  18/36  (approx. 
5,650'  x 150'),  parallel  taxlwav,  apron, 

<nd  connecting  taxlwav, 

1 

APPENDIX  E 

AIRPORTS  GRANT-IN-AID  FROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - FISCAL  YEAR  1478 


_3CO*.on  and  nam« 
of  airport 

Proj. 

no. 

Federal 

funds 

Description  of  worn  j 

j 

ARKANSAS  (Cont’d) 

1 

j 

Harrison 

Boone  County 

1 

04 

7b, 400 

Groove  and  mark  Runway  18/36;  Phase  11  of; 
Overlay  Runway  18/36  (approx.  5,650'  x 

150'),  parallel  taxi way,  apron,  and 
connecting  taxi way. 

(Multi-Year  Project.  Total  Federal 
Commitment  $226,400). 

1 Hot  Springs 

Hot  Springs  Memorial  Field 

04 

250,000 

Land . 

; Hot  Springs 

j Hot  Springs  Memorial  Field 

05 

250,000 

Land . 

j Hot  Springs 

Hot  Springs  Memorial  Field 

1 

07 

4b, 725 

Phase  I of:  Expand  terminal  apron  and 
general  aviation  apron,  including 
connecting  taxiway;  install  gate. 

Little  Rock 

Adams  Field 

1 

i 

10 

1,446,337 

Reconstruct  and  overlay  taxi way  F,  including 
widening  of  taxiway  intersections,  adjust- 
ment of  edge  lights,  and  drainage  improve- 
ments; widen  Airport  Drive. 

| Little  Rock 

Adams  Field 

1 

ll 

1,122,200 

Reconstruct  and  overlay  Runway  17/35, 
including  marking;  install  runwav  lights. 

1 Montlcello 

1 Montlcello  Municipal 

02 

117,874 

Extend  Runway  3/21  800',  including  marking; 
install  runway  lighting. 

Montlcello 

Monticello  Municipal 

03 

20,000 

Pave  aircraft  parking  apron  and  turnaround. 

Paragould 

Faragould  Municipal 

02 

123,747 

Overlay  runway  (approx.  2,800'  x 60' 3, 
taxiway,  turnarounds,  and  portion  of  apron. 

I Paragould 
| Paragould  Municipal 

03 

42,b82 

Install  runway  lighting,  rotating  beacon, 
segmented  circle,  and  lighted  wind  cone. 

Texarkana 

Texarkana  Municipal 

07 

bO 1,200 

Construct  c rash/ f ire/ rescue  building  and 
access/ service  road;  install  subdrainage 
system  for  Runway  22  and  taxiway  A; 
install  remote  air/ground  lighting  controls. 

1 

| Texarkana 
j Texarkana  Municipal 

08 

204,000 

Land. 

j 

West  Memphis 

West  Memphis  Municipal 

i 

03 

156,800 

Reconstruct  portion  of  runway;  widen 
portion  of  taxiway;  relocate  taxiway  lights 
and  signs. 

i 

r 

I 

; 
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APPENDIX  E 

AIRPORTS  GRANT-IN-AID  PROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - FISCAL  YEAR  1978 


1 

CALIFORNIA 

1 

Areata 

05 

416,699 

Areata 

j 

Bakersf ield 

Meadows  Field 

06 

l,447,8*>8 

Bann l ng 

Banning  Municipal 

01 

135, 000 

Banning 

02 

317,107 

Banning  Municipal 

Big  Bear 

Big  Bear  City 

03 

500,931 

Borrego  Springs 

Borrego  Valley 

02 

226,432 

Bridgeport 

Bryant  Field 

01 

1 28 ,4t>2 

Chico 

Chico  Municipal 

0 * 

145,917 

Crescent  City 

Jack  McNamara  Field 

06 

156,801 

De 1 ano 

Delano  Municipal 

02 

324,000 

Description  jf  work 


Land;  provide  adequate  electrical  power 
service  and  emergency  power  generator  for 
the  airport  lighting  system;  Install  center 
line  and  touchdown  rone  lighting  on  Runway 
31. 

(Multi-Year  Project.  Total  Federal 
Commitment  $571  , *142). 

Land  and  relocation  assistance;  removal 
of  structures. 

Install  runway  and  taxiway  lighting; 
rehabilitate  beacon  and  tower;  install 
lighting  control  panel  and  lighted  wind 
cone;  modify  vau.t. 

Overlay,  mark  and  seal  Runway  S/2t>  (approx. 
5,200*  x 150*1,  including  pavement  transi- 
tions at  connecting  taxiways. 

Site  preparation  for  sections  of  parallel 
taxiway  and  apron;  construct  apron;  improve 
airport  drainage. 

Overlay,  level  (approx.  3,500*  x 75*)  and 
seal  and  mark  (approx.  5,000*  x 75') 

Runway  7/25. 

Land  reimbursement;  construct  tiedown  apron! 
connecting  taxiway,  holding  apron  and 
airport  access  road;  drainage;  taxlwav 
marking. 

Install  runway  and  taxiway  lighting. 
(Multi-Year  Project.  Total  Federal 
Comm i t men  t $ 208 , 9 1 3 ) . 

Construct  porous  friction  course  overlay, 
Runway  17/35  (approx.  5,000*  x 150*1. 

Construct  two  holding  aprons  and  connecting 
taxiway;  reconstruct  two  connecting  taxiwav 
drainage;  taxiwav  marking;  install  visual 
approach  slope  indicators  (VASI-2)  runwav  j 
ends  14  and  '2;  relocate  wind  cone  and  tee;i 
Install  segmented  circle,  safety  fence  and 
gates. 


I 
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AIRPORTS  GRANT  * IN-AID  PROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - FISCAL  YEAR  1978 


vacation  and  nami 
of  oirporf 


CALIFORNIA  (Cont'd) 
Fresno 

Fresno  Air  Terminal 


Fullerton 

Fullerton  Municipal 
Gust Ine 

Gustine  Municipal 


Happy  Camp 
Happy  Camp 


Hollister 

Hollister  Municipal 

Hollywood 

Hollyvood-Burbank 

Hoi Ivwood 

Hoi Ivwood-Rurbank 


Imperial 
Imperial  County 


LaVerne 

Brackett  Field 


Proj.f  ced«ral 


Description  of  work 


1,504,61m  Remove  portion  of  taxiway  E;  construct 
I taxiway  R;  reconstruct  taxiway  R;  widen 
taxiways  H,  L,  M,  and  N;  construct  25'  wide 
stabilized  shoulders  taxiways  R,  H,  L,  M, 

N,  and  R;  taxiway  lighting  and  marking. 

! (Multi-Year  Project.  Total  Federal 
j Commitment  $1,942,388). 

328,500  Land. 


308,335]  Land;  reconstruct  (1,700'  x 50'),  widen, 
and  extend  (from  1,700'  x 50'  to  3,200'  x 
' 60'),  Runway  18/36;  construct  partial 
| parallel  taxiway;  remove  and  relocate 
' levee  embankment  and  safety  fencing; 
i install  wind  cone,  segmented  circle,  and 
j safety  fencing;  runway  and  taxiway  marking 
and  drainage. 

42,413  I Resurface  and  expand  aircraft  parking  apron, 
. including  tiedowns  and  associated  taxiway 
I marking;  resurface  and  mark  connecting 
! taxi way. 


2^9,700  Land. 


01  1,000,000  Acquire  land,  airport  development  (approx. 

14.5  acres). 

02  11,500,000  Acquire  land,  airport  development  (approx. 

148.6  acres),  including  Runway  7/25  (approx. 
6,074*  x 150'),  high  intensity  runway 
lighting  and  associated  aprons  and  taxiways. 

06  152,793  Land;  structure  removal;  install  lights  on 

parallel  and  connecting  taxiways  for  Runway 
14/32,  including  regulator  and  enclosure. 
(Multi-Year  Project.  Total  Federal 
Commitment  $183,603). 

02  974,314  Construct  runway  (approx.  3,661'  x 75'); 

extend  and  light  runway  (approx.  833'  x 75'); 
relocate  visual  approach  slope  indicator  and| 

I runway  end  Identifier  lights;  site  prepara- 
tion for  taxiway  extension  and  four 
, connecting  tax4vavs;  relocate  control  tower  j 
; and  navigational  aids. 


r 


AIRPORTS  GRANT-IN-AID  PROGAM 

PROJECTS  PLACED  UNDER  ('RANT  AGREEMENT  - FISCAL  YEAR  1078 


_oca*:on  and  name 
of  airoor* 

Proi. 

no. 

■ 

Federal 

funds 

Description  of  work 

CALIFORNIA  (Cont’d) 

i 

Lompoc 

Lompoc 

01 

118,500 

1 

Extend  apron,  including  tiedowns,  associate^ 
t ax i way  ma rk i ng  and  f enc e re l oc  a t ion ; 
construct,  mark  and  light  apron  taxi way 
extension;  construct  holding  apron  includ- 
ing associated  marking  and  relocating 
existing  taxiwav  lights;  install  apron 
flood  lights. 

Long  Beach 

Long  Beach  (Daugherty  Field) 

07 

183,080 

Overlay  portion  of  Runvav  12/ *0  (approx. 
1,000’  x 200’). 

Los  Angeles 

Los  Angeles  International 

07 

l , 506 , 500 

Reconstruct,  light,  and  mark  taxiwav  F and 
portion  of  taxiwav  3-G,  including  shouldei 
stabilization;  realign  and  resurface 
service  road  parallel  to  taxiwav  F. 

Los  Angeles 

Los  Angeles  International 

08 

041,250 

Acquire  three  crash/fire/rescue  vehicles; 
extend  crash/fire/rescue  bui Iding, ‘ including 
utilities. 

(Multi-Year  Project.  Total  Federal 
Commitment  $1,853,250). 

Los  Angeles 

Los  Angeles  International 

OR 

1,420,131 

Land . 

Los  Angeles 

Los  Angeles  International 

10 

Q , h60 to 

Land . 

(Multi-Year  Project.  Total  Federal 
Commitment  $10,601,^82). 

Merced 

Merced  Municipal 

04 

201,801 

Land  and  relocation  assistance;  site 
clearance. 

Modes  to 

Modesto  Ci ty -County /Harry 

Sham  Field 

06 

loo, 1Q4 

Construct  c rash/ fi re/ rescue  equipment 
building,  including  solar  heating  utilities, 
landscaping,  and  access  road. 

(Multi-Year  Project.  Total  Federal 
Commitment  $3^2,873). 

Mo j ave 

Mo J ave 

01 

52,600 

Construct  safety  fence  and  gates. 

Monterey 

Monterey  Feninsula 

Oh 

556,712 

Grade  and  stabilize  safety  area  between 
runway  and  taxiwav;  extend  storm  drainage  j 
system  along  south  parallel  taxi way, 

R unwav  10/28;  relocate  portion  of  taxi wav , 
including  taxiwav  marking  and  relocation 
of  taxiwav  lights;  install  taxiwav  lighting^ 

| 

i 

1 

1 

1 
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AIRPORTS  GRANT-IN-AID  PROGAM 

PROJECTS  PLACED  UNDER  CRANT  AGREEMENT  - FISCAL  YEAR  IS7S 


_Dca*'on  and  name 
of  airpori 

Proj. 

no. 

Federal 

funds 

Description  of  work 

CALIFORNIA  (Cont'd) 

( 

Oakland 

Metropolitan  Oakland 

08 

b 87,873 

Land;  construct,  mark,  and  light  taxiway, 
including  shoulder  stabilization;  construct 

International 

floodlight,  and  mark  aircraft  parking  apron, 
including  water  pollution  control  and  fire  1 
hydrants;  airport  access  road  modi f icat ions ;| 
extend  access  road,  including  drainage, 
pedestrian  walkway,  secur  ty  gate,  lighting,| 
landscaping,  marking  and  signs;  install 
terminal  loading  bridges;  acquire  crash/ 
fire/rescue  vehicle;  apron  and  taxiway 
drainage. 

(Multi-Year  Project.  Total  Federal 
Commitment  $l,47b,l8b). 

Ontario 

Ontario  International 

02 

4,850,424 

Construct,  light,  and  mark  parallel  Runway 
7R/25L  (10,200‘  x 150')  including  grooving, 
shoulder  stabilization  and  blast  pad; 
construct,  light,  and  mark  partial  parallel 
taxiway  to  Runway  25L,  including  shoulder 
stabilization;  relocate  Archibald  Avenue; 
install  security  fence  and  gates;  construct 
lighting  vault;  construct  airfield  drainage; 
relocate  utilities  and  navigational  aids. 
(Multi-Year  Project.  Total  Federal 
Commitment  $7,723,618). 

Paso  Robles 

Paso  Robles  Municipal 

03 

418,732 

Construct  partial  parallel  taxiway  and 
connecting  taxiway,  including  runway  exit 
indicators;  reconstruct  portion  of  taxiway, 
including  runway  exit  indicators;  taxiway 
lighting  and  parking  apron  edge  lighting; 
taxiway  marking. 

Quincy 

Gansner  Field 

03 

1^ 

<T 

co 

CM 

Land;  extend  taxiway;  relocate  and  recon- 
struct existing  parallel  taxiway,  including 
two  stub  taxiwavs;  taxiway  marking. 

Ramona 

Ramona 

03 

lbO.OOO 

Construct  and  seal  apron,  Including  tie- 
downs; Install  visual  approach  slope 
Indicator  (VASI-2);  construct  taxiwav  and 
electrical  equipment  enclosure;  taxiway 
marking. 

Redding 

Redding  Municipal 

0b 

382, b22 

Extend,  mark  and  light  Runway  lb/34  (from 
b,000'  x 150'  to  7,000’  x 150');  clear  and 
grade  extended  runway  safety  area  (approx.  « 

800'  x S001);  construct  and  mark  partial 
parallel  taxiwav,  Including  holding  apron;  ; 

construct  fire  access  road  to  Runway  12/30.1 

APPENDIX  E 

AIRPORTS  GRANT-IN-AID  PROGAM 

PROJECTS  PLACED  ONDER  GRANT  AGREEMENT  - FISCAL  YEAR  1978 


_3caf:on  and  name 
of  airport 

Proj. 

no. 

■- 

Federal 

funds 

— 

Description  of  work 

CALIFORNIA  (Cont'd) 

Reedley 

Reedley  Municipal 

Oi 

223,728 

Construct  and  mark  Runway  15/33  (approx. 
2,800'  x 50'),  including  two  run-up  aprons 
and  drainage;  construct  aircraft  apron  and 
connecting  taxiway,  including  aircraft 
tiedowns,  drainage,  and  marking;  install 
wind  cone  and  segmented  circle. 

Riverside 

Riverside  Municipal 

03 

432,612 

Land . 

Sacramento 

Sacramento  Metropolitan 

07 

1,796,605 

Land  and  relocation  assistance;  obstruction 
removal;  site  clearance. 

(Multi-Year  Project.  Total  Federal 

Commitment  $3,139,545). 

San  Diego 

San  Diego  International- 
Lindbergh  Field 

08 

402,933 

Acquire  crash/f ire/rescue  vehicle. 

San  Diego 

San  Diego  International- 
Lindbergh  Field 

09 

412,981 

Rehabilitate  security  fence;  reconstruct 
and  extend  perimeter  road  and  apron. 
(Multi-Year  Project.  Total  Federal 

Commitment  $1,968,237). 

San  Francisco 

San  Francisco  International 

09 

587,754 

Overlay,  including  reconstruction  of 
portions  of  Runways  1R/19L  (approx.  6,800' 
x 200'),  10L/28R  (approx.  3,800'  x 200'), 
and  1L/19R  (approx.  2,000'  x 200');  runway 
shoulder  reconstruction  and  lighting 
modifications;  runway  marking. 

(Multi-Year  Project.  Total  Federal 

Commitment  $2,812,500). 

San  Jose 

San  Jose  Municipal 

09 

1,673,374 

Land  and  relocation  assistance;  obstruction 
removal;  site  clearance. 

San  Luis  Obispo 

San  Luis  Obispo  County 

02 

134,852 

Construct  joint-use  crash/fire/rescue 
equipment  building,  including  utilities, 
landscaping,  fencing,  and  service  area. 

San  Martin 

South  County  Airport  of 

Santa  Clara  County 

02 

258,174 

Land . 

SAnta  Ana 

Orange  County 

03 

175,300 

Acquire  crash/f ire/rescue  vehicle. 

1 

Santa  Ana 

Orange  County 

- 

04 

1,351,528 

Expand  air  carrier  and  transient  aircraft  j 

apron,  including  marking  and  subsurface 
drainage;  construct  paved  perimeter  road; 
install  automated  baggage  handling  system. 
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AIRPORTS  GRANT-  IN  -AID  PROGAM 

PHIXIKCTS  1H.ACKH  UNUKK  CHANT  ACKKKMKNT  - HISC.Al  Yl'.AK  t‘>  ’H 


_jcat'.on  anJ  nam# 
of  ouporf 

PrO|. 

na 

F#dera 1 
fund* 

Descripfion  of  work 

C A l.  1 ¥ 0 K N I A ( Con t 'll) 

i 

1 

Santa  Mai  la 
| Santa  Maria  Publ  Ic 

os  | 

| 

1 

5<J0,  uv 

Construct  general  aviation  aiiciatt  parking} 
apron  ami  connecting  taxiway a for  general 
aviation  apron  ami  air  carriei  apron; 
stabilize  taxi way  shoulders;  i vet  lay 
taxi  way;  taxi  wav  lighting  atut  t tat  king; 
install  water  system  for  fire  >rotection; 
construct  ami  mark  service  road;  security 
fencing  and  gates;  Install  subsurface 
storm  drain. 

(Multi -Year  Project.  Total  Federal 

Convnl  tment  $746  />8 2) . 

Santa  Marla 

Santa  Marla  Public 

06 

HS ,000 

Immediate  letlrement  of  bonds  for  terminal 
bul Id  lug  development . 

Santa  Ho a a 

Sonoma  County 

on 

t»S,  IhS 

Fxtend  terminal  apron,  including  t iedowtt 
assemblies  and  associated  taxlw»y  marking 
ami  edge  lighting. 

Santa  Yne/ 

Santa  Ynez 

01 

265,  t*St> 

Reconstruct  entrance  toad;  construct 
taxlwavs;  Install  taxi wav  and  apron 
lighting;  taxiway  marking;  construct 
tiedown  aprons,  including  tiedowns. 

Stockton 

S t oc  k t on  Me  t ropo  1 i t an 

00 

180,000 

Acquire  c \ ash/ f l re/ rescue  vehicle. 

Including  accessory  equipment. 

S toe  k t on 

S t oc k t on  Mo  t ropo 1 1 1 an 

10 

l 14 /Ml 

Reconstruct  general  aviation  aircraft 
pat  king  apron,  including  tiedown  am  hois; 
reconstruct  heavy  aircraft  parking  apron. 
(Multi -Yea i Project.  Total  Federal 

Comnt 1 1 men t $ W 7 , 6 7 2 ) . 

Truckee 

Trucker -Taboo 

04 

440,450 

Resurface  and  mark  runway  (approx.  6,400' 
x 100* ) ; over l ay  al vc i aft  parking  apron ; 
reconstruct,  widen,  and  mark  taxlwav; 
resurface  taxlwavs;  runway,  taxiway  and 
apron  drainage. 

Ilk  lab 

Ok  lab  Municipal 

0 ' 

100,022 

band  and  relocation  assistance;  obstruction 
removal . 

Uk  lab 

Ok  lab  Municipal 

04 

ITp.KHS 

land  and  relocation  assistance;  obstruction 
remova l . 

Vacnv l lie 

Nut  Tree 

01 

W.iss 

Pros ion  control  for  airport  entrance  road. 

1 

Vtaat  (a 

V l sa l la  Muni c Ipal 

OS 

1 

1 

17‘),  I0S 

Construct  Joint -use  c rash/ f l re/ rescue 
equipment  building.  Including  site  improve- j 
ment , utilities  and  access  tamp;  acquire 
two  c i ash/f l re/t esc uc  vehicles.  Including 
assoc lated  equipment . 

(Multi -Year  Project.  Total  Federal 

Comm i t men t $4 27 , 4 18 ) . 

AITEND1X  E 

AIRPORTS  GRANT-IN-AID  PROGAM 

PROJECTS  PLACED  UNDER  ORAN'l  AGREEMENT  - FISCAL  YEAR  1478 


_oca*'cn  and  name 
if  uroorf 

Proj. 

no. 

Fed«ra  l 
funds 

Description  of  work 

CALIFORNIA 

Wa t sonv tile 

Watsonville  Municipal 

05 

117,000 

Land;  obstruction  removal;  install 
middle  marker/compass  locator. 

Weed 

Weed 

02 

14,815 

Land. 

Winters/ Dav Is/ Wood l and 

Yolo  County 

01 

125,330 

Construct  airport  access  road. 

COLORADO 

Aspen 

Aspen -Fit kin  County 

05 

2‘)hf4'S,S 

Acqi  ire  crash/ f i re/rescue  vehicle  and 
snow  remova l equi pmen t , 

Colorado  Springs 

Colorado  Springs  Municipal 

07 

853,  128 

Land;  Install  security  fence  with  gates 
and  signs. 

Co  r t e 7 

Co r t e 7 -Mon t o 7\ima  Coun t v 

03 

44*>,<>17 

Construct  combined  two-bay  crash/ fire/ 
rescue  and  maintenance  equipment  building; 
Install  security  fencing  and  gates;  apply 
skid  resistant  seal  and  mark  runway  (approx. 
7,200'  x 100*);  expand  aircraft  parking 
apron;  install  apron  floodlighting. 

Craig 

Craig -Mo f fat 

01 

275,773 

Expand  aircraft  parking  apron;  install 
runway  light Ing  sv  s t cm . 

Denver 

Arapahoe  County 

0b 

819,200 

Expand  aircraft  parking  aprons;  construct 
new  aircraft  parking  apron,  including 
connecting  taxi wav;  construct  high-speed 
connecting  taxi way. 

Denver 

Jeff co 

05 

687,502 

Construct  and  light  apron  and  two  connecting 
taxlways;  pave  apron  fillet;  relocate  wind 
cone  and  segmented  circle;  taxiwav  marking. 

Denve  r 

Stapleton  International 

n 

1 

U,487 

Rehabilitate,  groove,  and  matk  runway 
(approx.  10,010*  x lr>0‘);  replace  runway 
lighting  svstem,  including  approach  light 
system  and  visual  approach  slope  Indicator 
modifications;  construct,  rehabilitate,  and 
extend  taxlways;  upgrade  taxiwav  lighting 
control  system;  rehabilitate  portion  of 
apron;  install  taxiwav  lighting;  runway  and 
taxiwav  shoulder  stabilization;  drainage. 
(Multi-Year  Project.  Total  Federal 
Commitment  $11 , 515,741) • 

Ft.  Col l Ins -Love land 

Ft,  Col l Ins -Love land 

04 

680,933 

Rehab! 1 1 tate/ resurface , inc 1 ud ing  rubbet i m1 
friction  seal,  and  mark  runwav  (approx. 

Municipal 

| 

i 

I 

6,500'  x 100'3. 

1 
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APPENDIX  F 

AIRPORTS  GRANT-IN-AID  PROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - EISC.A1  YEAR  1978 


_3CGt-.cn  and  name 
cf  airport 


COLORADO  (Cont'd) 
Grandby 

Grandby«*Grand  County 


Grand  Junction 
Walker  Field 


Lamar 

Lamar  Municipal 


Monte  Vista 
San  Luis  Valley 

Montrose 
Montrose  County 

Riffle 

Ga r f i e l d Coun t v 
Wray 

Wray  Municipal 


C 0 N N E C T I C U T 
Danbu ry 

Danbury  Municipal 


New  Haven 
Tweed -New  Haven 

New  Haven 
Tweed -New  Haven 

Windsor  Locks 
Bradley  International 

DELAWARE 

Georgetown 
Sussex  County 


01  I 287,750*  Rehabilitate  runway  (approx.  5,200*  x 70'), 

connecting  taxiwav  and  parking  apron; 
expand  parking  apron;  construct  taxiwav 
turnaround;  runway  and  taxi way  marking. 

04  l, 5 38, 52 3 | Expand  air  carrier  apron  and  general 

aviation  apron  with  connecting  taxi way; 
reconstruct  portion  of  general  aviation 
apron,  including  removal  of  two  T-hanger 
buildings;  construct  T-hangar  access  areas; 
install  security  fence  and  perimeter  fence 
with  gates;  install  apron  lighting. 

02  , 560,000 1 Land;  construct  and  mark  runway  (approx. 

[ 5,000'  x t>0');  construct  and  mark 
; connecting  taxi way;  install  fencing. 

, (Multi-Year  Project.  Total  Federal 
{ Comm i tmen t $860 , 000 ) . 


; connecting  taxiwav,  and  apron. 
<*8,247!  Acquire  crash/fire/rescue  vehicle. 

50,000  Construct  and  mark  taxiway  and  air 
' parking  apron;  relocate  beacon. 


oi  ; 

90,793 

1 

04  1 

| 

98,247 

oi  ! 

1 

30,000 

01  I 

75,800 

of  runway  safety  area;  install  wind  cone 
and  segmen  t ed  c i rc  1 e ; f one  i ng ; ma  rk  i ng . 


0b  ! 499,500:  Construct  and  mark  partial  parallel  taxiwav 

to  Runway  8/ 2b,  Including  stub  taxi wavs; 
install  taxiwav  lighting. 

09  560,570  Construct  and  light  parking  apron;  Install 

security  fencing. 

10  107,082  Acquire  snow  removal  equipment. 

04  j 2, 390, 250 ! Rehabltlt.tr,  mark,  and  light  taxiway. 


04  ! 6b 5, 370  Rehabilitate  Runway  4/22  parallel  taxiwav 

and  terminal  apron. 


APPENDIX  E 

AIRPORTS  GRANT-IN-AID  FROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - FISCAL  YEAR  1878 


_3C3t:on  and  name 
cf  airoorf 

Proj. 

no. 

cedera  1 
funds 

Description  of  wcrX 

FLOR  l 0 A 

1 

Avon  Park 

Avon  Park  Municipal 

01 

40,000 

Land . 

Bartow 

Bartow  Munic (pa l 

01 

82,  '121 

Install  safety  fencing,  radio  lighting 

con t ro l s , segmen t ed  c i rc l e , and  wind  cone . 1 

Bartow 

Bartow  Municipal 

04 

10,800 

Connect  visual  approach  slope  indicator 
( V AS I - 2 ) to  vau 1 1 powe r supp 1 v . 

B rooks vl 1 le 

Hernando  County 

01 

40,182 

1 

Install  runway  and  taxiway  lights; 
construct  electrical  vault;  install  energy 
con se rva t i on  sy s t em . 

Cocoa 

Merritt  Island 

03 

24 ,448 

Install  safety  fencing;  construct  lighting  I 
vault;  install  radio  lighting  control. 

Crestvlew 

Bob  Sikes 

01 

48,422 

Install  runway  lighting. 

Daytona  Beach 

Daytona  Beach  Regional 

07 

878,418 

Over  1 ay/ st lengthen  Runwav  bl.  (2,000’  x 
l r>0* ) ; groove  Runway  bl./  24R  ( 7 , *>00*  x 

130’);  overlay  center  100*  of  130’  Runwav 
lb/34;  overlay  wunway  bR/24L  (1,200*  x 

100*);  construct  taxiwavs;  install  visual 
approach  slope  indicators  (VASl-2), 

Runways  6R,  24L,  lb,  and  11;  install  ambet 
l en s ( 2 , 000 ' ) Runway  lb;  taxi way  and  ap t on 
lighting;  runway  and  taxiway  marking; 
construct  crash/fire/rescue  equipment 
building  and  associated  service  roads. 
(Multi-Year  Project.  Total  Federal 

Comm  1 1 men t $ l , 4<>4 ,311). 

De l and 

Del  and  Municipal 

01 

316,384 

Strengthen  and  mark  runway  (b,000*  x 100*);  j 
clear  transition  rone  Runwav  12/10  ami 
clear  rone  Runwav  10. 

De l and 

De l and  Mun 1 c i p a l 

02 

81 ,4  38 

Install  runway  lighting;  strengthen  ami 
mark  taxi wav. 

Frrnandlnn  Reach 

Fernandlnn  Reach  Municipal 

01 

4 14 ,4  SO 

Overlay,  mark,  and  light  runwav  (3,300*  x 
100*);  install  rotating  beacon/ tower , 
lighted  wind  cone,  segmented  circle,  radio 

1 1 gh  t i ng  c on  t ro l s , and  a s soc i a t e d v an 1 1 
equipment . 

Ft.  Lauderdale 

Ft.  I.auderdale-Hol  lywood 
'International 

0b 

448,000 

Land;  relocate  power  line;  install  access 
building  mounting  fot  medium- intensi tv 
approach  lighting  system  with  runwav 

alignment  indicator  lights;  install  fence. 


L 
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APPENDIX  E 

AIRPORTS  GRANT-IN-AID  PROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - FISCAL  YEAR  1478 


_occt'cn  and  name 
of  airport 

i 

Federal 

funds 

Description  of  work 

FLORIDA  (Cont'd) 

Ft.  Lauderdale 

Ft.  Lauderdale-Hol lywood 
International 

07 

1,485,225 

Land;  groove  Runway  4R/27L  (5,31b1  x 100') 
and  Runway  13/31  (6,424'  x 150');  widen, 
strengthen,  mark,  and  relocate  lights 
Taxlways  C,  E,  and  N;  construct,  mark,  and 
light  Taxiway  F;  install  lighted  wind 
cones  Runways  4L,  4Rt  27L  and  27R;  site 
preparation,  local lrer,  Runway  4R.  upgrade 
visual  approach  slope  indicators  (VASI-4) 
to  (VASI-b),  Runway  13/31;  Install  security 
fencing. 

Fort  Mvers 

Southwest  Florida  Regional 

01 

516  ,648 

Land. 

(Multi-Year  Project.  Total  Federal 
Commitment  $1,066,818). 

Gainesville 

Gainesville  Regional 

08 

17 , 2b5 

Install  mechanical  baggage  claim  device. 

Galnesvl 1 le 

Gainesville  Regional 

1 

1 

0<> 

*>00,571 

Construct  beacon  tower  and  relocate 
rotating  beacon;  expand  apron  and  construct 
and  mark  taxiway;  construct  crash/fire/ 
rescue  equipment  building  and  road; 
relocate  electronic  gate;  construct 

Interior  service  road. 

(Multi-Year  Project.  Total  Federal 
Commitment  $588,114). 

j Jacksonville 

; Jacksonville  International 

07 

1,235,131 

Construct  apron,  Including  lighting  and 
marking  apron  edge  taxi ways. 

J Key  West 

Key  West  International 

03 

67,410 

Groove  Runway  4/27  (4,800'  x 100'). 

1 Lake  Wales 

Lake  Wales  Municipal 

01 

117,330 

Overlay  and  mark  Runway  (4,000'  x 100'); 
install  tower  and  airport  beacon;  radio 
lighting  controls,  wind  cone,  and 
segmented  circle. 

; Marathon 

J Marathon  Flight  Strip 

1 

02 

122,400 

Install  safety  fence. 

Melbourne 

Melbourne  Regional 

| 

OS 

481,282 

Construct  taxlways;  install  visual  approach 
slope  indicators  (VASI-2);  construct  apron 
extension;  install  wind  cone;  taxiwav 
lighting  and  marking. 

Miami 

Miami  International 

13 

1,634,313 

Strengthen  air  carrier  terminal  apron 
segments;  strengthen  and  expand  cargo  apron 

fencing;  aircraft  fire  protection;  apron 
, edge  lighting  and  guardhouse;  apron  flood* 
| lighting. 

i (Multi-Year  Project.  Total  Federal 
i Commitment  $ 1,214, 472) . 


APPENDIX  E 

AIRPORTS  GRANT-IN-AID  PROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - FISCAL  YEAR  1978 


_3cat;cn  and  name 
of  airoort 

Proj. 

na 

Federal 

fundi 

Description  of  work 

FLORIDA  (Cont'd) 

Miami 

Miami  International 

14 

331,035 

Strengthen  air  carrier  concourse  R apron. 

Miami 

Op  a Locka 

01 

23S.854 

Construct  and  mark  parallel  taxiway, 
including  three  connecting  taxlways  to 
Runway  SC/27C;  widen  aircraft  holding 
apron;  relocate  taxlwav  lights. 

Ml l ton 

Milton  T.  Field 

01 

13,084 

Land . 

New  Smyrna  Beach 

New  Smyrna  Beach  Municipal 

02 

100,729 

Install  runway  and  taxlwav  lighting  and 
visual  approach  slope  Indicators  (VASI-4); 
construct  electrical  vault;  Install  radio 
lighting  control  panel. 

Oc  ala 

Ocala  Municipal 

04 

279,490 

Instrument  landing  system/medium- Intensl ty 
approach  lighting  system  with  runway 
alignment  Indicator  lights  site  preparation 
Runway  3b;  resurface  terminal  apron; 

Install  safety  fencing. 

( 

Or l ando 

Or  l ando  Interna t Iona l 

OS 

1,893,100 

Construct  drainage  canal  (site  preparation/ 
clearing  and  grubbing  only,  200+  acres); 
partial  grading;  construct  partial  terminal 
access  road;  construct  people  transfer 
structures  (excluding  guidewav  system). 
(Multi-Year  Project,  Total  Federal 
Commitment  $3,928,726). 

Orlando 

Herndon 

03 

303,000 

Reconstruct  apron  and  Install  terminal  apror 
floodlight lng. 

■ 

Panama  City 

Panama  City 

07 

490,365 

Strengthen  and  mark  runway  (4,80 O'  x 130'). 

Pensacola 

Pensacola  Regional 

01 

498,130 

Land;  install  terminal  ramp  lighting. 

I 

St.  Augustine 

St.  Augustine 

02 

276,808 

Reconstruct  runway  (2,330'  x 60')  and 
extend  (200'  x 60');  reconstruct  stub 
taxiway;  clear  obstructions  Runways  6 and 

13;  clear  transition  7one  Runways  13/31 
and  6;  install  radio  lighting  controls; 
runway  and  taxiwav  lighting  and  marking. 

1 

St.  Petersburg 

St.  Fetersburg-Clearwater 

Internat  tonal 

03 

7 26,648 

Construct,  light,  and  mark  portion  of 
parallel  taxlwav;  strengthen  portion  of 
parallel  taxlwav;  relocate  taxlwav  lights; 

f 

Install  VASI-4. 
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AIRPORTS  GRANT-IN-AID  FROGAM 

PROJECTS  Pl.ACED  UNDER  GRANT  AGREEMENT  - FISCAt.  YEAR  1678 


_3ca*!on  and  name 
if  airport 

Proj. 

no. 

Federal  1 
fund*  1 

Description  of  worn 

FLORIDA  (Cont'd) 

1 

1 

1 

Sanford 

Sanford 

05 

135,000 

l.and  and  obstruction  removal. 

Tampa 

Tampa  International 

07 

3,  t>  16, 0dl 

Land;  extend,  light,  and  mark  Runway 

18R/36L  (2, 248*  x 150')  and  parallel  and  i 

connecting  taxiways,  including  blast 
protection  pavement  and  blast  pad;  groove 
runway  extension;  construct  drainage 
structure;  relocate  visual  approach  slope 
indicator;  upgrade  taxiway  guidance  signs; 
replace  rotating  beacon  and  tower;  install 
security  fencing  and  electronic  gates; 
construct  c rash/ f i re/ rescue  ditch  crossing 

and  noise  barrier;  site  preparation, 
localizer  and  g l i de  s l ope , Runw ay  l SR ; 

relocate  localizer  and  runway  visual  range, 
Runway  36L . 

Valpar iso 

F.glln  Air  Force  Base 

02 

360,500 

Expand  and  modify  air  carrier  terminal; 
install  Jetways  (2). 

Vero  Beach 

1 Vero  Beach 

03 

38,000 

Install  safety  fence;  construct  segmented 
c i rc le . 

'GEORGIA 

I Albany 

| Albany -Dougherty  County 

03 

68b ,664 

Reconstruct  runway;  strengthen  taxiway  and 
relocate  taxiway  lights;  reconstruct 
portion  of  taxiway;  install  fencing  and 
gates. 

; Alma 

1 Bacon  County 

02 

10,188 

Mark  runway. 

I 

Athens 

• Athens  Municipal 

05 

18  5,617 

Construct  taxiways;  install  taxiwav 
lighting;  relocate  National  Weather  Service  i 
equipment . 

(Multi-Year  Project.  Total  Federal 
Commitment  $181,44  1). 

At lanta 

DeKalb-Feachtree 

02 

806,552 

Land;  site  preparation  for  glide  slope  and 
apron;  obstruction  removal;  runway  marking. 

| Atlanta 

William  R.  Hart sf leld 
International 

16 

2,055,274 

Construct  taxiway  and  portion  of  taxiways; 
install  taxiway  edge  lights;  construct 
terminal  entrance  road. 

(Multi-Year  Project.  Total  Federal 

i 

1 

i 

Commitment  $6,750,816). 

i 
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AIRPORTS  GRANT-IN-AID  PROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - FISCAL  YEAR  1<>78 


_3C3t:cn  and  name 
cf  airport 

Proj. 

no. 

Pedera 1 
funds 

Description  of  work 

GEORGIA  (Cont'd) 

] 

1 

1 

Augusta 

Bush  Field 

04 

143,469 

Acquire  crash/fire/rescue  vehicle. 

Augusta 

Bush  Field 

05 

351,675 

Strengthen  general  aviation  apron; 
construct  and  modify  storm  drainage  system,  i 

Augusta 

Bush  Field 

06 

514,200 

Extend  runway  and  taxiway;  install  taxiwav 
lighting;  rehabilitate  and  extend  runway 
lighting;  relocate  road  and  visual  approach 
slope  indicators. 

Columbus 

Columbus  Metropolitan 

05 

541,672 

Land;  construct  taxi ways;  install  runway 
end  identifier  lights  and  visual  approach 
slope  indicators;  relocate  displaced 
threshold  to  Runway  23;  relocate  and 
install  safety  fencing;  install  runway  and  , 
taxiway  lighting  and  supplemental  wind 
cones;  clearing;  grubbing;  runway  and 
taxiway  marking. 

(Multi-Year  Project.  Total  Federal 
Commitment  $572,1^4). 

Cordele 

Crisp  County-Cordele 

01 

50 ,400 

hand;  Runway  9/27  approach  clearing. 

Lawrencevi lie 

Gwinnett  County 

02 

971,240 

Land  and  relocation  assistance;  widen, 
strengthen,  and  extend  runway  (from  3,000* 
x 60'  to  4,000'  x 75')  and  parallel  taxiwayi 
strengthen  and  expand  apron;  relocate  and  < 
extend  runway  lighting;  install  beacon  and  ' 
tower;  relocate  access  road. 

Macon 

Herbert  Smart 

01 

307,777 

Land;  obstruction  removal;  construct 
taxiways;  install  runway  lighting. 

Macon 

Lewis  B.  Wilson 

06 

49,370 

1 

Rehabilitate  runway  lighting.  Runway  5/23;  ! 
install  security  fencing  and  safety  gate;  i 
acquire  twelve  proximity  suits. 

Macon 

Lewis  B.  Wilson 

07 

1,111,038 

Strengthen  and  mark  parallel  and  connecting! 
taxiways  to  Runway  13/31  and  air  carrier 

and  general  aviation  aprons;  relocate  fuel 
farm;  install  visual  approach  slope 
. Indicator  (VASI-4),  taxi way  lighting,  and 
I supplemental  wind  cones. 

(Multi-Year  Project.  Total  Federal 
Commitment  $1,462, 42b). 
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AIRPORTS  GRANT-IN-AID  PROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - FISCAL  YEAR  1978 


_3cct:cn  and  name 
of  airoort 

Federal 

funds 

... 

Description  of  work 

GEORGIA  (Cont'd) 

Moultrie 

Moultrie  Municipal 

02 

446,460 

Land;  approach  and  transitional  clearing; 
strengthen  runway  <800’)  and  apron; 
reconstruct  and  strengthen  taxlways; 

Install  runway,  taxlwav,  and  apron 
lighting;  Install  visual  approach  slope 
indicators  (VASI-4),  beacon,  wind  cone, 
and  electrical  vault;  relocate  drainage 
ditch. 

(Multi-Year  Project.  Total  Federal 
Commitment  $602,403). 

Savannah 

Savannah  Municipal 

05 

1,154, 442 

Land. 

Statesboro 

Statesboro  Municipal 

02 

120,000 

Land  and  relocation  assistance;  approach 
clearing. 

Thomasvi 1 le 

Thomasviile  Municipal 

01 

49,736 

Install  runway  lights  on  Runway  4/22. 

GUAM 

Agana 

Guam  International  Air 

Terminal 

| 

06 

884,485 

Apron  site  preparation,  including  clearing 
and  grubbing  and  grading/excavation. 

Agana 

Guam  International  Air 

Terminal 

07 

1,320,000 

Construct  aircraft  parking  apron,  Including 
drainage;  install  apron  edge  lighting. 

HAWAII 

1 

Honolulu 

Honolulu  International 

1 

1 

• 

| 

14 

2,102,505 

Construct  apron,  including  site  preparation 
paving  and  drainage;  install  floodlights; 
relocate  fencing  and  guard  station; 
construct  fuel  separator  units  for  Gates  5 
through  10  and  27  through  31;  relocate 
airline  ramp  vehicle  storage  area. 
(Multi-Year  Project.  Total  Federal 
Commitment  $4,054,318). 

Honolulu 

Honolulu  International 

15 

148,810 

Install  safety  fence  and  gates. 

1 

Honolulu 

Honolulu  International 

16 

6,840,648 

| 

Construct  airport  exit  roadway  ramps. 

Hono lulu 

Honalulu  International 

17 

242,500 

Install  taxiway  guidance  signs. 

1 

I 


r 

I APPENDIX  E 


AIRPORTS  GRANT-IN-AID  PROGAM 


PROJECTS  PLACED  UNDER 

GRANT  AGREEMENT  - FISCAL  YEAR  1978 

-section  and  name 
of  airport 

Proj. 

no. 

Federa 1 
funds 

Description  of  work 

HAWAII  (Cont*  d) 

! 

Kailua-Kona 

Ke-Ahole 

02 

1,007,754 

Expand  aircraft  parking  apron;  construct 
taxiway;  install  taxiway  and  apron  edge 
lighting;  construct  airport  service  roads 
and  crash/fire/rescue  building. 

IDAHO 

-----  - 1 1 

Boise 

Boise  Air  Terminal 

09 

1,097,290 

Land  and  relocation  assistance. 

Caldwell 

Caldwell  Industrial 

04 

335,200 

Land;  extend,  light,  and  mark  runway 

1,300';  relocate  VASI;  construct  road; 
install  fencing. 

Coeur  d'Alene 

Coeur  d'Alene  Air  Terminal 

03 

150,000 

Land;  construct  aprons;  mark  apron. 

Council 

Council  Municipal 

i 

01 

270,000 

Land;  construct  runway,  including  turn- 
arounds; construct  taxiway  and  aircraft 
parking  apron,  including  tiedowns;  install 
perimeter  fencing;  runway  and  taxiway 
marking. 

I 

1 

Gooding 

Gooding  Municipal 

01 

276,300 

Land;  reconstruct  runway,  including 
turnarounds,  connecting  taxiways,  apron, 
and  access  road;  expand  apron;  install 
perimeter  fencing;  runway  and  taxiway 
marking. 

i 

s- 

Hailey 

1 Friedman  Memorial 

04 

210,000 

Land. 

| Lewiston 

| Lewiston  Nez-Perce 

08 

270,127 

Land;  acquire  snow  removal  equipment. 

i 

! ILLINOIS 

1 Cairo 
j Cairo 

01 

306,000 

Overlay  and  mark  runway  (approx.  3,600' 
x 100')  and  connecting  taxiway. 

1 Carbondale 
, Southern  Illinois 

| 

05 

310,v/00 

Land;  relocate  road,  including  fencing; 
install  runway  lighting  and  two  lighting 
control  panels. 

Champaign 

Univeristy  of  Illinois-Willard 

04 

1,000,000 

Land;  overlay  runway  (approx.  4,165'  x 

150');  groove  runway  (5,300'  x 150'); 
runway  marking. 

(Multi-Year  Project.  Total  Federal 
Commitment  $1,295,544). 

jl 

| 

i 

| 
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APPENDIX  E 


AIRPORTS  GRANT-IN-AID  PROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - FISCAL  YEAR  1978 


_3C3t:cn  and  name 
if  uroorf 

Proj., 

no. 

Federal 

funds 

1 ] 

Description  of  work 

ILLINOIS  (Cont'd) 

Chicago 

Chicago-0' Hare  International 

10 

2,905,000 

Construct  addition  to  crash/f Ire/rescue 
building;  construct  and  light  exit  taxiwav 
for  Runway  22R  and  portion  of  exit  taxiway 
for  Runway  14L;  enlarge  fillets  on  Runway 
9L/27R,  including  shoulders;  overlay 
shoulders  on  taxiway,  including  rehabili- 
tation of  taxiway  lighting  system. 

Chicago 

Chicago-O'Hare  International 

n 

0,015,990 

Reconstruct  portion  of  Runway  27L  (approx. 
800'  x 150')  and  taxiway;  install  signs 
on  airport  entrance  road;  install  high 
temperature  water  generator;  replace 
ceiling  in  lower  levels  of  Terminals  II 
and  III,  including  modification  of 
lighting  and  sprinkler  systems;  acquire 
snow  removal  equipment,  crash/f ire /rescue 
equipment,  radios,  and  proximity  suits. 

Decatur 

Decatur 

i 

04 

129,000 

Acquire  crash/f ire/ rescue  vehicle  and 
snow  removal  equipment. 

(Multi-Year  Project.  Total  Federal 

Comm i tmen  t $220,000). 

J 

East  St.  Louis 

Bi-State  Parks 

04 

597,000 

Land;  construct,  mark  and  light  service 
road,  including  fencing;  expand  aircraft 
parking  apron;  construct  aircraft  parking 
apron. 

Galesburg 

Galesburg  Municipal 

05 

47,700 

Install  runway  lighting. 

i 

, Jacksonville 

1 Jacksonville  Municipal 

1 

03 

62,800 

Install  runway  lighting  and  standby  power 
generator. 

Kankakee 

Greater  Kankakee 

1 

01 

701,000 

Expand,  light  and  mark  apron;  overlay  and 
mark  runway  (approx.  5,100'  x 100')  and 
apron;  install  apron  tiedowns. 

! Kewanee 

1 Kawanee  Municipal 

03 

230,000 

Overlay  and  mark  runway  (approx.  ',200  x 
ftO')  and  install  edge  drains  and  trench 
drain  on  apron;  runway  marking. 

1 Marlon 

Williamson  County 

04 

254,000 

Overlay  and  mark  a portion  of  runway  (approx 
3,000'  x 100')  and  a portion  of  parallel 
taxi way . 

Mt . Vernon 

Mt.  Vernon -Ou t land 

i 

i 

05 

323,010 

Expand  and  light  aircraft  parking  apron. 
(Multi-Year  Project.  Total  Federal 
Commitment  $473,010). 

L 


APPENDIX  E 

AIRPORTS  GRANT-IN-AID  FROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - FISCAL  YEAR  1478 


Proj. 

no. 

Fed.ra 1 
funds 

Description  of  worn 

ILLINOIS  (Cont'd) 

i 

i 

Quincy 

Quincy  Munic ipal-Raldwin  Field 

04 

172,008 

Construct  crash/fire/rescue  equipment 
building,  including  utilites;  construct 
access  road  to  taxiway,  ramp,  and  access 
road  to  entrance  road;  install  safety 
fencing  and  standby  generator. 

(Multi-Year  Project.  Total  Federal 
Commitment  $328,197). 

Rockford 

Greater  Rockford 

05 

1 .Id , 500 

Overlay  and  light  taxi ways;  realign 
taxiway . 

Springfield 

Capital 

07 

518,850 

Strengthen  and  mark  apron;  construct, 
light  and  mark  taxiway. 

Sterling 

Whiteside  County-Joseph  H. 

Blttorf  Field 

03 

145,840 

Overlay  and  expand  aircraft  parking  apron. 

Waukegan 

Waukegan  Memorial 

02 

838,000 

Construct  aircraft  parking  apron,  including 
tiedowns,  floodlights,  and  service  drive; 
construct,  light  and  mark  taxiwav  and 
access  road;  install  safety  fencing; 
relocate  gas  main. 

INDIANA 

Ango 1 a 

Steuben  County-Tri  State 

02 

808,000 

Extend  runway  (2, 100'  x 75');  strengthen 
runway  (1,400*  x 75');  construct  aircraft 
parking  apron,  including  tiedowns, 
connecting  taxiwav  and  turnarounds; 
construct  turf  apron  and  turf  connecting 
taxiwav;  clearing  and  grubbing;  runway 
and  apron  marking;  Install  runway  lighting, 
electrical  vault,  segmented  circle,  lighted 
wind  cone,  runway  end  identifier  lights, 
apron  floodlight,  and  rotating  beacon. 

Crawfordsville 

Crawfordsville  Municipal 

02 

337,500 

Land;  construct  taxiwav  and  apron;  overlay 
portion  of  existing  apron;  approach  clear- 
ing; clearing  and  grubbing;  taxiwav  marking. 

Elkhart 

Elkhart  Municipal 

02 

161,480 

Acquire  snow  removal  equipment. 

Evansville 

Evansville  Dress  Regional 

04 

347,800 

Land;  acquire  crash/ fire/ rescue  vehicle; 
reconstruct  airport  service  road. 

Fort  Wayne 

Fort  Wayne  Municipal 
(Baer  Field) 

06 

624,036 

Overlay,  mark  and  light  runway  (approx. 

6,1^8'  x 150');  groove  portion  of  runway 
(approx.  2,700'  x 130'). 

Multi-Year  Project.  Total  Federal 

Commitment  $1,371,073). 

APPENDIX  E 

AIRPORTS  GRANT-IN-AID  PROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - FISCAL  YEAR  1978 


Proj. 

na 

Federal 

funds 

l 

Description  of  work 

' 

INDIANA  (Cont'd) 

1 

| 

Indianapolis 

Indianapolis  International 

07 

125,000 

Acquire  snow  removal  equipment. 

Indianapolis 

Indianapolis  International 

| 

08 

1,557,979 

Expand  and  mark  International  apron, 
including  installation  of  apron  floodlights i 
and  air  carrier  terminal  apron,  including 
installation  of  fence  and  tugwall;  install  j 
oil-water  separator;  remove  building; 
relocate  utilities. 

Muncie 

Delaware  County 

04 

1,000,000 

Extend,  light,  and  mark  runway  (approx. 

1,350'  x 150')  and  parallel  taxiway; 
relocate  ditch  and  runway  end  identifier 
lights;  Install  runway  lighting  and  safety 
fencing. 

South  Bend 

Michlana  Regional 

04 

9 58 , 250 

Expand  and  redesign  the  existing  airport 
terminal  building  into  a multimodal 
facility,  including  improved  access  roads 
within  airport  property. 

(Multi-Year  Project.  Total  Federal 
Commitment  $976,575). 

South  Bend 

Michlana  Regional 

i 

05 

144,301 

Construct  crash/ f ire/rescue  and  snow 
removal  equipment  building,  including 
ramps,  driveways,  access  roads  and 
utilities;  sand  storage  building, 
including  driveway  and  electrical  vault; 
acquire  crash/f ire/rescue  vehicle  and 
snow  removal  equipment. 

(Multi-Year  Project.  Total  Federal 
Commitment  $1,220,114). 

i 

| Terre  Haute 
' Hulman  Field 

; 

i 

i 

03 

400,000 

Rehabilitate  airport  storm  sewer  system; 
install  runway  and  taxiwav  lighting; 
runway  end  identifier  lights,  visual 
approach  slope  indicators  (VASI-4)  and  new 
lighting  control  panel  in  tower;  vault 
modifications.  | 

1 I O W A 

' 

Cedar  Rapids 
j Cedar  Rapids  Municipal 

06 

411,283 

i 

Land  reimbursement. 

j 

Clinton 

• Clinton  Municipal 

! 

02 

400,000 

Repair,  resurface,  mark  and  groove  runway 
(5,204'  x 100');  construct  and  light  turn- 
around runway  end;  mark  and  light 
obstructing  fence;  drainage;  seeding. 

Dubuque 

Dubuque  Municipal 

03 

1 

195,000 

1 Acquire  snow  removal  equipment. 

1 

Dubuque 

Dubuque  Municipal 

04 

172,054 

i Construct  aprons;  obstruction  removal. 

1 

j 
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AIRPORTS  GRANT-IN-AID  PROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - FISCAL  YEAR  1978 


Location  ond  nome 
of  airport 

ffl| 

Federal 

funds 

IOWA  (Cont'd) 

Fort  Dodge 

Fort  Dodge  Municipal 

05 

10,900 

| 

Marshalltown 

Marshalltown  Municipal 

02 

121,944 

Mason  City 

Mason  City 

04 

145,917 

Muscatine 

Muscatine  Municipal 

01 

J 

170,000 ; 

Oelwein 

Oelwein  Municipal 

0, 

47,500 

Spencer 

Spencer  Municipal 

01 

200,000 

Storm  Lake 

Storm  Lake  Municipal 

03 

500,101 

Waterloo 

Waterloo  Municipal 

05 

512,201 

KANSAS 

Coffeyville 

Coffeyville  Municipal 

01 

518,123 

Garden  City 

Garden  City  Municipal 

04 

446,460 

! 

Great  Bend 

Great  Bend  Municipal 

03 

145,917  | 

1 

1 

1 

1 

Description  of  work 


(Multi-Year  Project.  Total  Federal 
Comnitment  $65,111). 


taxiway;  construct  and  mark  turnaround 
Runway  end  30  and  connecting  taxiway  to 
Runway  end  36;  drainage;  seeding. 


relocate  vent  pipes  and  fuel  pumps; 
acquire  snow  removal  equipment. 
(Multi-Year  Project.  Total  Federal 
Commitment  $220,213). 


relocation;  fencing. 


construct  electrical  vault. 


x 75')  and  connecting  taxiway;  construct 
turnarounds  and  install  visual  approach 
slope  indicators  (VASI-2)  and  lighted 
wind  indicator. 


carrier  ramp;  construct  electrical 
manholes  and  Install  electrical  duct; 
modify  taxiway  lighting;  shoulder 
stabilization  for  taxlways;  install 
fence;  marking;  drainage. 


and  taxiway;  grading;  seeding. 


expand  and  place  protective  seal  on  apron; 
reconstruct  and  mark  taxlways. 

(Multi-Year  Project.  Total  Federal 
Commitment  $596,460). 

Overlay  and  mark  N/S  parallel  taxiway, 
connecting  taxlways  and  Runway  29  (500'  x 
150');  overlay  and  seal  apron;  overlay 
holding  aprons;  Install  drainage  inlet 
and  pipe. 

(Multi-Year  Project.  Total  Federal 
Commitment  $295,917). 


APPENDIX  E 

AIRPORTS  GRANT-IN-AID  FROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - FISCAL  YEAR  l <178 


_occt:cn  and  name 
of  airport 

PrOj. 

no. 

P«d*rol 

funds 

Description  of  work 

1 

KANSAS  (Cont'd) 

1 

Hays 

Hays  Municipal 

03  ! 

446, 400 ' 

1 

Land. 

Hutchinson 

Hutchinson  Municipal 

i 

I 

02 

143,417 

Overlay  and  mark  runway  (4,231*  x 73')  and 
portions  of  parallel  taxlways;  relocate 
runway  lights;  overlay  access  road. 
(Multi-Year  Project.  Total  Federal 
Commitment  $324,887). 

Lawrence 

Lawrence  Municipal 

02 

300,000 

Land;  adjust  pipe  lines. 

Lyons 

Lyons-Rlce  County  Municipal 

H 

i i 

I80,000i 

| 

Land;  reconstruct  runway  (3,000*  x50’),. 
Including  turnaround;  construct  connecting 
taxiway;  expand  apron;  Install  segmented 
circle  and  base  for  wind  cone;  relocate 
hangar;  obstruction  removal;  drainage  and 
seeding;  runway  and  taxiwav  marking. 

Olathe 

Johnson  County  Industrial 

n 

306, 74 1 

i 

1 

Land;  Install  runway  lighting,  segmented 
circle,  and  lighted  wind  cone;  grade 
i Instrument  Landing  System  glide  slope 
area. 

| 

Olathe 

Johnson  County  Industrial 

i 

03 

342,684 

Overlay  and  mark  runway  (7,340'  x 200'); 
Install  underdrains;  seeding. 

Pr^tt 

Pratt  Municipal 

01 

322,600 

\ Overlay  0,520'  x 100'),  mark,  and  light 
; runway . 

Sal lna 

Salinn  Municipal 

1 04 

1 

314,021 

1 Overlay  and  mark  portion  of  runway  (approx. 

2,000*  x 100');  construct  terminal  building 
| expansion. 

| (Multl-Yeai  Project.  Total  Federal 

C.omnl  tm.-nt  $614,021). 

Wichita 

Wichita  Mid  Continent 

! 00 

1 

2,6^4,888 

i 

1 

1 

i 

! Construct  terminal  access  road  and  loop, 
cross  field  service  road,  air  cargo  service 
road,  bridge  over  cross  field  service 
road  and  Harry  Street,  sidewalk,  and 
detention  pond;  utility  adjustments; 
landscaping  and  seeding;  lighting  and  signs, 
I (Multi-Year  Project.  Total  Federal 
i Comnl tment  $3,844,202). 

1 

I 

i 

i 

i 
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AIRPORTS  GRANT-IN-AID  PROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - FISCAL  YEAR  1978 


Location  and  nam* 
of  airport 

ffl 

F«d#rol 

funds 

Description  of  work 

- 

KENTUCKY 

' 1 ' 

Covington 

Greater  Cincinnati 

13 

1,281,371 

Land  and  relocation  assistance;  structures 
removal;  construct  apron  and  taxiway;  mark 
and  light  taxiway  and  install  taxiway 
guidance  signs;  Install  security  gates; 
obstruction  removal;  Install  manhole  and 
drainage  pipe  for  future  apron  development. 

Elizabethtown 

Eltzabethtown-Hardln  County 

02 

84,900 

Land  and  relocation  assistance. 

Hopkinsville 

Hopklnsvi 1 le-Chrlstlan  County 

01 

39,402 

Land. 

Lexington 

Blue  Crass  Field 

07 

1,205,914 

Land;  construct  crash/f lre/rescue 
equipment  building;  construct  service 
road  and  install  12-inch  water  line; 
construct  water  retention  basin;  expand 
and  modify  airport  terminal  building  and 
install  baggage  equipment;  construct 
runway  safety  areas.  Runways  8 and  26; 
construct  and  mark  blast  pads.  Runway  4/22; 
reconstruct  taxiway  and  relocate  lighting; 
install  runway  and  taxiway  lighting, 
lighting  control  panel,  taxiway  guidance 
signs  and  marking;  acquire  snow  removal 
equipment;  structure  removal;  communication! 
equipment . 

(Multi-Year  Project.  Total  Federal 
Commitment  $1,519,082). 

London 

London-Corbln 

03 

446,460 

Construct,  light  and  mark  taxiway  and 
aircraft  parking  apron;  Install  security 
fence. 

(Multi-Year  Project.  Total  Federal 
Commitment  $746,460). 

Louisville 

Bovanan  Field 

01 

757,940 

Reconstruct  and  light  runway  (approx. 

4,350'  x 100');  reconstruct  airfield 
lighting  supply  and  homeruns,  Runways 

6/24  and  14/32;  Install  visual  approach 
slope  Indicators  (VASI-2). 

Louisville 

Standlford  Field 

12 

85,425 

Expand  crash/f lre/rescue  equipment 
building. 

Louisville 

Standlford  Field 

13 

102,745 

Acquire  snow  removal  equipment. 

Louisville 

Standlford  Field 

14 

889,664 

Overlay  and  strengthen  runway  (7,250'  x 

150')  and  taxiway, 

(Multi-Year  Project.  Total  Federal 
Commitment  $3,810,780). 

93 
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AIRPORTS  GRANT- IN- AIO  PROGAM 

PROJECTS  PLACED  UNDER  ('.RANT  AGREEMENT  - FISCAL  YEAR  l*»7R 


_3cs*:oo  and  nami 
cf  airoort 

n 

Ftdarol 

fund* 

Description  of  work 

KENTUCKY  (Cont'd) 

1 

| 

i 

Mu  i r ay 

Hurrav-Cal lovay  County 

0 2 

110,4  IS 

l 

Land;  extend  and  mark  Runway  21  (1,000'  x 
75')  and  construct  turnaround,  Runways  5 
and  23;  extend  runway  lighting;  relocate 
County  Road  and  visual  approach  slope 
Indicator  (VASl-2);  obstruction  removal.  ! 

Paducah 

Rarklev  Field 

0*1 

80,536 

Acquire  snow  removal  equipment. 

Paducah 

Barkley  Field 

10 

313,541 

Construct  aircraft  parking  apron;  construct 
light,  and  mark  taxiway. 

Somerset 

Somerset -Pulaski  County 

02 

181,800 

Land;  expand  aircraft  parking  apron; 

Install  fencing. 

LOUISIANA 

1 

Alexandria 

Esler  Regional 

Oft 

200,000 

Construct  surface  treatment  for  Runway 

8/26;  airport  drainage  improvements. 
(Multi-Year  Project.  Total  Federal 

Comm! tmen t $ 300 , 000 ) . 

Raton  Rouge 

Ryan 

06 

500,000 

Land. 

Baton  Rouge 

Ryan 

07 

750,000 

Construct  limited  terminal  access  road. 
(Multi-Year  Project,  Total  Federal 
Commitment  $1,465,176). 

Baton  Rouge 

Ryan 

08 

725,000 

Install  drainage  culverts  for  Runway  31  and 
portion  of  Runway  13;  retrofit  medium- 
intensity  approach  lighting  system  with 
runway  alignment  Indicator  lights  and 

Improve  safety  area  Runway  1 1. 

Houma 

Houma -Terrebonne 

“ 

165,000 

Install  localizer  and  outer  marker  for 

Runway  17/15;  relocate  nondlrect tonal 
radio  heacon. 

Jena 

Jena 

01 

319,093 

Extend  and  mark  Runway  end  35  (approx. 
1,900');  relocate  threshold  of  Runway 
end  17  (approx.  1,100')  south;  construct 
turnaround  at  each  end. 

Jonesboro 

Jonesboro 

01 

165,000 

Reconstruct  portion  of  runway. 

Lafayette 

Lafayette  Regional 

OS 

412, 200 

Strengthen  and  mark  portion  of  runway 
(approx.  1,300');  construct  new  terminal 
access  road;  Install  new  control  panel 
and  segmentallzed  taxlwny  circuits. 

94 
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AIRPORTS  GRANT-IN-AID  PROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - FISCAL  YEAR  1978 


_3cat:cn  and  nam« 
of  airport 

Federal 

funds 



Description  of  work 

LOUISIANA  (Cont’d) 

1 

I 

Lake  Charles 

Lake  Charles  Municipal 

05 

610,200 

1 

Expand  apron,  including  incidental  lighting; 
Install  security  fencing. 

Lake  Charles 

Lake  Charles  Municipal 

06 

130,000 

Install  drainage  culvert  In  extended 
safety  areas  for  Runway  15. 

Monroe 

Monroe  Regional 

07 

166,500 

Acquire  crash/f lre/rescue  vehicle. 

New  Orleans 

New  Orleans  International 

09 

477,750 

Install  high  intensity  runway  lights, 
centerline  and  touchdown  zone  lighting 
for  Runway  10/28;  perform  approach  light 
system  and  taxiway  lighting  adjustments. 

New  Orleans 

New  Orleans  International 

10 

2,326,207 

Reconstruct  and  expand  portion  of  terminal 
apron;  reconstruct  and  strengthen  taxlways; 
construct  taxiway  and  stabilized  shoulders 
for  taxlways;  Install  taxiway  lighting 
system,  including  vault  modification; 
marking. 

(Multi-Year  Project.  Total  Federal 
Commitment  $3,786,207). 

New  Orleans 

Lake front 

07 

2,000,000 

Construct  remaining  portion  of  hydraulic 
fill  alternate  areas  A and  B;  construct 
bulkhead  concrete  cap. 

Patterson 

Harry  P.  Williams  Memorial 

02 

375,000 

Land;  Install  locallzer/dlstance  measuring 
equipment. 

Shreveport 

Shreveport  Downtown 

02 

230,000 

Reconstruct  portion  of  aircraft  parking 
apron. 

Shreveport 

Shreveport  Regional 

08 

292,454 

Improve  safety  area  for  Runway  23; 
rehabilitate  portion  of  service  road. 

Shreveport 

Shreveport  Regional 

09 

1,277,238 

Site  preparation  for  runway  extension 
( 1,050’+  x 200')  and  parallel  taxiway 
extension;  relocate  navigational  aids. 

Vldalla 

Concordia  Parish 

| 

01 

400,000 

Overlay  runway  and  extend  700';  construct 
apron,  stub  taxiway,  and  access  road; 
drainage  improvements;  Install  fencing; 
marking. 

MAINE 

1 

! 

Auburn-Lewi s ton 

Auburn -Lewis ton  Municipal 

06 

180,000 

Land;  Install  medium-intensity  approach 
light  system  with  sequt iced  flashers  for 

Runway  4;  replace  medium-intensity  runway 
, lighting  system  with  hlgh-lntenslty  runway 
lights  on  Runway  4/22;  install  rotating 
| beacon. 

I 


>• 


I 


MTF.ND1X  F 

AIRPORTS  GRANT -IN- AID  PROGAM 

PROJECTS  PLACEO  UNDER  CHANT  AC.RFFMFNT  - F1SCA1  YFAK  1»7R 


_3ca*  cn  and  nom*  ^ Proj j P.d*ra I j O«»cr.p».on  of  work 

cf  airport  na  funds  ! 


MAINE  ICont'd) 

I 

1 

| 

1 

ttngor 

Rstrgor  Interns!  lorrsl 

l 

07 

| 

l , 10 S, 000 

1 

Clide  slope  antenna  site  prepai at  Ion; 
expand  apron;  rehabilitate  apron  drainage 
system;  obstruction  temoval  three  areas, 
including  clearing,  grubbing,  and 
excavation;  construct  fuel  spill  container  1 
system;  Install  new  high  Intensity  runway 
lighting  system;  rehabilitate  taxlwav 
lighting  system. 

Relf.St 

Pel  fast  Municipal 

1 

01 

27,000 j 

Clear  obstructions  In  approach,  primary,  | 

and  transitional  surfaces  of  Runway  I'M'; 
Install  rotating  beacon;  obstruction 

1 Ight lug. 

Nachlaa 

Mac hi as  Vul  lev 

02  ! 

NO,  4 VS 

Construct  runway  extension  (TOO*  x SOM; 
obstruction  clearing. 

Old  Town 

PeWt  t t Flo Id-Old  Town 

WinU  Ipal 

02 

1 

b8 ,400 

hand. 

1 

Portland 

Portland  International  Jot  port 

»'  i 

1 

• ^0  , *4 M ‘4 

f 

Construct  Taxlwav  0;  reconstruct  and 
overlay  Taxlwav  C;  taxlwav  lighting  and 
marking;  prepare  glide  slope  atea 

Runway  2'> . 

t 

Port  land 

Portland  International  Jetport 

In  1 

i 

I 

V>0  1 

Renovate  and  expand  terminal  building. 

; 

Port  land 

Portland  International  Jetport 

" 

u.\  joo 

l 

Acquire*  snow  removal  equipment  and  construct, 
addition  to  .mow  removal  equipment  a tot  age 
but Ullng. 

rreaque  Isle 

Northern  Nalno  Regional 

1 Oh 

| 

Shl,IV> 

| Keconst vuc t portion  of  Kunwav  1/1°, 
including  dt  a lit  age  and  marking. 

(Multi -Year  Fro  loot.  Total  Federal 

Commitment  $ l ,0f»* , tM  > . 

Princeton 

Princeton  Municipal 

01 

M ,087 

(Construct  apron  and  .stub  taxlwav  to 
! Kunwav 

; i 

Rockland 

0m 

180,000 

Acquire  snow  tomoval  equipment . 

Knox  County  Regional 

| 

! 

Rockland 

Knox  County  Regional 

1 

j 17  A, 000 

1 

1 

Conatruct  general  aviation  apt  on;  grade 
and  turf  part  of  tetmlnal  aira;  install 
dt a inage  fot  terminal  apron. 

Wlacaaaet 

Wtscasaol  Municipal 

02 

l V'.tu'O 

v | 

| Overlay  and  mark  Kunwav  7/JS  ( x 

and  stub  taxi wav a;  teplace  totaling  beacon; 

; Install  security  tencing. 

i 

APPENDIX  E 

AIRPORTS  GRANT-IN-AID  PROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - FISCAL  YEAR  1978 


9: 


APPENDIX  E 

AIRPORTS  GRANT-IN-AID  PROGAM 

PROJECTS  PLACED  UNDER  CRANT  AGREEMENT  - FISCAL  YEAR  1978 


-acc'  cn  ond  nom* 
of  difoort 

Ftdtrol 

funds 

Description  of  work 

MASSACHUSETTS  (Cont'd 

L 

1 

Chatham 

Chatham  Municipal 

01 

19,000 

Install  runway  lighting;  Install  security 
fencing;  transition  zone  clearing. 

Fitchburg 

Fitchburg  Municipal 

03 

119,399 

Land;  approach  and  transition  zone 
clearing,  Runways  19/32  and  2/20;  install 
taxiway  lights  and  visual  approach  slope 
Indicator  (VASI-2). 

Gardner 

Gardner  Municipal 

01 

270,000 

Land;  reconstruct  runway  (approx.  3,000'  x 
75’),  taxiway,  and  apron;  Install  runway 
lighting  and  rotating  beacon;  runway  and 
taxiway  marking;  clear  and  grub  approaches, 
clear  zones,  and  transitions  to  Runwav 

18/36. 

Hy  ann 1 s 

Barnstable  Municipal 

07 

375,000 

Land. 

Nantucket 

Nantucket  Memorial 

* 

» 

05 

683,195 

Rehabilitate  and  mark  terminal  apron  and 
portions  of  Taxiways  A and  B;  expand  and 
mark  terminal  and  general  aviation  apron; 
construct,  mark,  and  light  stub  taxiway; 
Install  apron  security  lighting  and 
security  fencing. 

(Multi-Year  Project.  Total  Federal 
Commitment  $990,293). 

| Plymouth 

I Plymouth  Municipal 

08 

112,500 

Land . 

< 

i Provincetown 
; Provincetovn  Municipal 

| 

06 

109,000 

Install  medium-intensity  approach  light 
system  with  sequenced  flashers,  runway 
lights,  and  runway  marking;  obstruction 
clearing. 

Southbrldge 

Southbr idge 

| 

02 

73,800 

Install  runway  lights,  runway  end 
identifier  lights,  and  visual  approach 
slope  Indicator  (VASI-2);  primary  approach 
and  transition  zone  clearing. 

1 Turners  Falls 

Turners  Falls  Municipal 

1 

01 

193,500 

Rehabilitate  and  mark  runway;  install 
runway  end  identifier  lights  and  visual 
approach  slope  indicator  (VASI-2); 
rehabilitate  stub  taxiway  and  apron. 

Worcester 

Worcester  Municipal 

06 

292,922 

Expand  terminal  apron,  including  relocation 
of  fuel  farm  and  replacement  of  electrical 
ducts  for  Runway  15/33. 

(Multi-Year  Project.  Total  Federal 
Commitment  $37  3,292). 

I 

1 

>8 
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1 


„3C3» cn  ctd  noma 
cl  airport 

1 

rtd«ral 

funds 

MICHIGAN 

State  of  Michigan 

2,014,071 

Rattle  Creek 

W,  K.  Kellogg  Regional 

05 

21«, 550 

! Renton  Harbor 

Rosa  Field 

02 

5t:,«8o 

IV  t to 1 1 

04 

^4  t 

Perception  it  work 


accordance  with  Section  28  of  the  Aitport 
and  Airway  Development  Act  of  14'0,  >.< 
amended. 

(See  Appendix  F fot  Hat  of  State 

Deatons  t rat  ton  Program  protects  In  Michigan', 


Detroit  Cl  tv 


Acquire  snow  removal  equipment. 


and  mark  Runway  (5,107*  x 100*', 

portion  of  Runway  18/ 'p  1400' + x 100*', 
and  Runwav  It/M  (bOO'b  x 100T',  taxiwaya, 
and  apron. 

8*1,  wo  Acquire  snow  removal  equipment. 


I 


Detroit 

Detroit  Me t ropo  1 1 1 an/Wavne 

County 

10 

2,7:4,180  Reconstruct  taxtwav  Intersection;  extend  1 

apron;  revise  storm  water  retention  pond; 
Install  perimeter  fencing. 

‘ Detroit 
i Vlllcvv  Rim 
% 

o: 

487,5  14  Resurface  runwav  tappvox.  ',82e'  x lo0'). 

| 

j KscAnfth* 
i Wit*  County 

I 

i 

i 

•* 

145, 41'  Acquire  snow  removal  equipment;  expand 

crash/ fire/ rescue  equipment  building  a->d 
construct  service  area  and  access  apron.  j 

iMul t i -Year  Project.  Total  Federal 
Commitment  $152,077). 

• Grand  Raptda 

Ken t Coun tv  Int etna t Iona  1 

1 

1 

1 

07 

2,848,085  Construct,  mark,  and  light  runwav  extension 
(2,000'  x HO''  and  blast  pad;  relocate 
navigational  aids  and  road;  construct, 
mark,  and  light  taxlwav;  install  perimeter 
fence. 

(Multi-Year  Project,  Total  Federal 
; Goran i intent  $4, 50b,  544), 

Hancock 

Houghton  Coun tv  Memorial 

OS 

254, b'0  Strengthen  and  mark  runwav  t',200’  x 100' ' 
and  taxlwav. 

1 ronwood 

o: 

2,144,442 

land;  construct  runwav  tb.'OO'  x 150’)  and 

Gogebic  Coun tv 

taxtwav;  strengthen  taxlwav s and  apron; 
runwav  light  lug;  runwav  and  taxlwav  marking. 
(Multi-Year  Project.  Total  Federal 

Corns! tment  $2, b 55,414). 

Jackson 

Jackson  Countv -Reynolds  Field 

os 

Overlay,  widen,  and  maik  taxlwav;  construct 
apron;  acquire  snow  removal  equipment; 

Install  security  fencing;  Install  rotating 
heacon  with  tower. 

r 


APPTNIHX  F 

AIRPORTS  GRANT-IN-AID  PROGAM 

FHvMFCTS  PLACtP  I'MIMK  CHANT  ACKFFNFNT  - FISCAl  V*  .AH  lO'S 


t _3C3*  cn  and  nomi 

of  diroorf 

T 1 

r>C 

r - — — - i 

c*0#f0l 

funds 

?**cr'pfion  of  *o r* 

N l C M 1 0.  A N ICont'dl 

1 

1 

Ka l awaroo 

k a 1 am  a : oo  Muxx  i c i pa  l 

PA 

U0 , "**»0 

Acquit e c t aah/f t re/ rescue  vehicle; 
construct  Ck'mbixxed  c r ash/f  i re /re  scue 
vehicle  snow  xeixxoval  equipmexxt  storage 
huilding;  axxd  demolish  existing  building. 

1 an* ing 

Capital  City 

05 

Construct  Runvav  .'*1  extension  v*V  x 

ISO*)  with  parallel  atxd  connecting 

tux l ways;  lalse  runway  lights;  construct 
Runway  .**1  blast  pad;  construct  Runvav 
^1./ • *K  v *,mKV  x 'V)  with  parallel  and 


conucc ting  taxiwavs;  remove  Approach  light 
sys tew  and  Install  medium  intensity 
approach  lighting  system  with  runway 
alignment  indicatot  lights;  relocate  glide 
s l ope  unit;  construct  extended  runway 
safety  axes  for  Runway  **R/'^1.;  security 
fencing;  approach  clearing;  utility 
vc  toe  at  ion. 

tMultt-Year  Protect.  Total  Federal 
x'onvxi  tmctxt 


Manistee 

Man!  stee  Countv-Macker 

l 

1 Marquette 
• Marquette  County 


0 ' 1*0, 'SO  Acquire  snow  removal  equipment;  construct 

c x ash/f  i t e/t  escue/snow  removal  eqxxlpmexxt 
storage  building;  install  sec uilty  fencing.! 

OS  *W,W  Acquire  snow  xemoval  equipment. 


, 


t 


i Monomince 

! Menominee-Mat  Inet  t I've l xx  Countv 

04 

t a i . ;oo 

Acquire  snow  xcrooval  rqulpmrixt. 

i 

* 

Muskegon 

Muskegon  County 

04 

1,IA*\.V> 

tatxd;  approach  clearing  for  Runvav 
install  security  fnxcixig. 

W 1 1 s t on 

Frame  t Covin  t v 

04 

•d  * , l ex' 

Install  security  fencing. 

Saginaw 

Trt-Cllv 

• 

\ 

(1A 

: 

t ,4 '.’.$00 

Overlay  aprons  construct,  light  am!  mark 
taxiwav;  expand  and  modify  terminal 
huilding;  Install  watev  supply  fo«  aircraft 
fire  protection;  Install  ramp  lighting  for 
alt  carrier  apron;  construct,  light  and 
sign  entrance  road;  construct  service  road 
and  service  area. 

Sault  Ste.  Mjvvte 

Chippewa  Countv  Internal  tonal 

i 

Ot 

•♦•if* , 4t»0 

Relocate  runway  lights,  taxi wav  lights, 
visual  approach  slope  indicators  ax\d 
x xinwav  end  identifier  lights;  install 
radio  controls  for  light  lug  system; 
c on  s t rue  t t e xnx  i na  l ac  c e s s ro  ad  and  r amp  s ; 
runway  marking;  install  security  fencing. 

i 

i 

l 


r 


AITEND1X  E 

AIRPORTS  GRANT-IN-AID  PROGAM 

PROJECTS  PLACED  UNDER  CHANT  AGREEMENT  - FISCAL  YFAR  1478 


. - r 

_3cct'cn  and  ncm* 
cf  airport 

! 

PrO|. 

no. 

F«0trol 

funds 

1 

Description  of  work 

MICHIGAN  (Cont'd) 

1 

i 

Traverse  City 

Chrrrv  Capital 

05 

36»,180 

i 

Construct,  light,  and  mark  taxiway;  overlay 
and  mark  portion  of  taxlwavs  and  apron; 
expand  apron;  modify  security  fence  in 
terminal  area;  relocate  wind  cone  and 
segmented  circle;  ramp  lighting. 

MINNESOTA 

i 

1 

| 

1 

Remldjl 

Bemld|i  Municipal 

04 

4*6  ,460 

Overlay  anil  mark  runway  (5,700*  x 150*) 
and  transitional  pavements. 

(Multi-Year  Project.  Total  Federal 
Commitment  $501,606). 

•ralnerd 

Rral nerd -Crow  Wing  County 
(Walter  F.  Wleland  Field) 

02 

513, 000 

Construct  and  mark  taxlwav  wlrh  paved 
shoulders  and  connecting  taxlwav  stub; 
remove  existing  partial  parallel  taxlwav. 
(Multi-Year  Project.  Total  Federal 
Commitment  $571,846). 

Cloquet 

Cloquet-Carlton  County 

01 

425,700 

land;  construct  785'  extension  to  Runway 

17/ <5  with  turnaround,  connecting  taxiway, 
and  apron  extension  with  tiedowns;  overlay 
Runway  17/35  (3,215'  x 75‘)  and  north 
taxiway;  Install  runway  lighting  with 
visual  approach  slope  indicators  (VASI-4) 
both  ends;  relocate  runway  end  identifier 
lights,  beacon  and  wind  cone;  construct 
electrical  equipment  building;  install 
taxiway  reflective  markers  and  radio 
controls;  marking;  obstruction  removal. 

Duluth 

Duluth  International 

1 

03 

336,033 

Acquire  snow  removal  equipment. 

(Multi-Year  Project.  Total  Federal 
Commitment  $344,037). 

F a 1 rmon t 

Fairmont  Municipal 

| 

1 

03 

32,460 

Install  runway  lighting;  upgrade  electrical 
system;  Install  central  electrical  distri- 
bution building. 

(Multi-Year  Project.  Total  Federal 
Ccxmiitment  $89,207). 

Hibbing 

Chisholm-Hlbblng  Municipal 

04 

145,041 

land  and  relocation  assistance;  structure 
■ removal;  ramp  and  entrance  road  lighting; 

Install  underground  power  line  to  serve 
'localizer;  construct  electrical  vault 
addition;  relocate  generator  and  Install 
fuel  tank;  bury  electrical  distribution 
, lines;  relocate  security  fence. 

| (Multi-Year  Project.  Total  Federal 
Commitment  $158,438). 


1 

i 


l 


! 


APPENDIX  E 

AIRPORTS  GRANT-IN-AID  PROGAM 


PROJECTS  PLACED 

UNDER 

GRANT  AGREEMENT  - FISCAL  YEAR  1978 

_aca’:cn  ond  nami 
of  airport 

— 

Proj. 

no. 

Fedsrol  1 
funds 

Description  of  work 

MINNESOTA  (Cont'd) 

| 

International  Falls 

Falls  International 

05 

2,768,928 

1 

Land  reimbursement ; construct  non-revenue 
producing  areas  of  terminal  building; 

reconstruct,  widen,  mark  and  light  runway 
(from  6,500'  x 100'  to  6,500'  x 150'); 
construct  and  mark  aprons;  modify  naviga- 
tional aids;  construct  electrical  distri- 
bution center;  install  apron  lighting, 
visual  approach  slope  indicator  and  beacon; 
relocate  runway  end  identifier  lights. 
(Multi-Year  Project.  Total  Federal 
Conmitment  $2, <>13, 6 28). 


Mankato 

Mankato  Municipal 


04 


145,917 


i 


Land;  acquire  crash/ f ire/rescue  vehicle. 
(Multi-Year  Project.  Total  Federal 
Commitment  $215,000). 


Minneapolls-St.  Paul 
Minneapolls-St.  Paul  International 
Wold  Chamberlain  Field 


11 


2,852,147  ! Reconstruct  portion  of  terminal  apron; 

i reconstruct,  light  and  mark  portion  of 
| taxiway;  construct  new  and  remodel 
j existing  non-revenue  producing  areas  of 
terminal  building  (Pier  D) . 


Minneapolis-St.  Paul 
Minneapolls-St.  Paul  International 
I Wold  Chamberlain  Field 


12 


I 


287,400!  Construct  charter  terminal  building  additioq 
i and  remodel  portions  of  existing  building; 
j install  baggage  handling  equipment; 

| construct  incinerator  building;  Install 
incinerator. 


Pipestone 

Pipestone  Municipal 


01 


485,329 


I ! 


Rochester 

Rochester  Municipal 


1 06 


Thief  River  Falls 
•Thief  River  Falls  Regional 


Land;  extend  runway  (900'  x 75')  and  two 
turnarounds;  overlay  runway  (2,800'  x 75'); 
install  runway  lighting,  visual  approach 
slope  indicators,  runway  end  identifier 
lights,  beacon  and  tower;  construct 
electrical  vault;  update  electrical  system; 
runway  marking. 


882,769 


I 


Reconstruct  and  mark  portion  of  Runway  2/20 
(approx.  1,750'  x 150')  and  mark  runway 
fixed  distance  marking;  reconstruct  and 
mark  portion  of  Runway  13/31  and  parallel 
taxiway;  reconstruct  portion  of  apron. 


04 


57,150  | Construct  drainage  structures  for  erosion 
control. 


' 

MISSISSIPPI 

1 j 

i i 

Clarksdale 

01 

252,098  .Reconstruct  and  mark  runway  (4, 000'+  x 

Clarksdale-Fletcher  Field 

| 100 ' ) and  connecting  taxiway;  improve 

surface  drainage. 

1 

i 

i 

1 

102 

. 


APPENDIX  E 


AIRPORTS  GRANT-IN-AID  PROGAM 


PROJECTS  PLACED 

UNDER 

GRANT  AGREEMENT  - FISCAL  YEAR  1978 

vacation  ond  name 
of  airport 

R 

Federa  1 
funds 

Description  of  work 

MISSISSIPPI  (Cont'd) 

Clarksdale 

Fletcher  Field 

02 

26,658 

Install  runway  and  taxiway  lighting. 

Columbus 

Golden  Triangle  Regional 

07 

411,336 

Overlay  and  mark  runway  (6,500‘  x 150'); 
expand  apron. 

(Multi-Year  Project.  Total  Federal 
Commitment  $632,104). 

Corinth 

Roscoe  Turner  Field 

02 

39,836 

Land. 

Greenville 

Greenville  International 

03 

264,948 

Strengthen  and  mark  taxiway. 

(Multi-Year  Project.  Total  Federal 
Commitment  $443,002). 

Greenwood 

Greenwood -Leflore 

02 

145,917 

Reconstruct  and  mark  taxiway;  construct 
and  mark  partial  parallel  taxiway;  install 
taxiway  lighting  system. 

(Multi-Year  Project.  Total  Federal 
Commitment  $197,013). 

Gulfport 

Gulfport-Biloxi  Regional 

05 

1,100,000 

Strengthen  touchdown  zones  on  Runway  13/31 
( 3,800'+  x 150');  runway  marking. 

Jackson 

Jackson  Municipal  (Allen  C. 
Thompson  Field) 

09 

777,757 

Land;  install  security  fencing. 

Jackson 

Jackson  Municipal  (Allen  C. 
Thompson  Field) 

10 

385,317 

Land  and  relocation  assistance;  strengthen 
and  mark  south  end  of  Runway  15R/33L 
(6,600‘  x 150')  and  groove  north  end 
(1,900'+  1 . f . ) ; extend  apron;  modify 
fencing  in  apron  area;  reconstruct  and 
strengthen  access  and  service  roads. 
(Multi-Year  Project.  Total  Federal 
Commitment  $2,466,093). 

Jackson 

Hawkins  Field 

03 

519,970 

Strengthen  and  mark  runway  ( 5,400'+  x 

150')  (Stage  I). 

Laurel 

Pine  Belt  Regional 

06 

146,476 

Expand  and  light  apron;  construct  taxiway; 
Install  wind  cones. 

(Multi-Year  Project.  Total  Federal 
Commitment  $304,274). 

Macon 

Macon  Municipal 

02 

92,169 

Overlay  and  mark  runway  ( 3,000'+  x 50'), 
connecting  taxiway,  turnarounds,  and  apron; 
install  runway  and  taxiway  lighting, 
rotating  beacon  and  beacon  tower,  wind  cone 
and  segmented  circle. 

Meridian 

Key  Field 

03 

1,092,175 

Strengthen,  mark  and  groove  runway  (8, 000'+ 
x 150'). 

(Multi-Year  Project.  Total  Federal 
Comnltment  $1,264,738). 

APPENDIX  E 


AIRPORTS  GRANT-IN-AID  PROGAM 


PROJECTS  PLACED 

UNDER 

GRANT  AGREEMENT  - FISCAL  YEAR  1178 

i _acot:on  and  nam* 

of  airport 

Proj 

no. 

Federal 

funds 

Description  of  work 

MISSISSIPPI  (Coin'd) 

! 

1 

Natchcr-Anders  County 

Hardy  Anders  FI  old 

09 

381,790 

Strengthen  and  mark  runway  (*>,000*  x 150'). 

Oxford 

Uni vers l ty -Oxford 

04 

1 5 l , 200 

Construct  apron  and  connecting  laxl^ays. 

Tupelo 

C.  D.  Lemons  Municipal 

Ob 

199,653 

Expand  aircraft  park lnu  apron;  Install 
perimeter  fence. 

(Multi-Year  Protect.  Total  Federal 
Commitment  $225,157). 

i 

MISSOURI 

Albany 

Albany  Municipal 

01 

171,517 

Land;  construct  turf  strip  (3,300'  x 120') 
with  strip  markers  and  turnarounds,  turf 
taxiway,  turf  apron,  and  gravel  access 
road  (290'  x 29');  install  segmented  circle 
and  wind  cone;  grade;  drain;  seed  and  turf. 

Cape  Girardeau 

Cape  Girardeau  Municipal 

0, 

292, 9b5 

Con s t rue t ap ron . 

Co l umb i a 

Columbia  Regional 

06 

919,127 

band;  expand  and  light  apron;  seeding; 
g roovf  runway . 

(Multi-Year  Project.  Total  Federal 
Commitment  $752,135). 

| Jefferson  City 

Jefferson  City  Memorial 

100,000 

Land. 

Joplin 

Joplin  Municipal 

[ 

02 

1,190,909 

Land;  overlay  Runway  13/31  (6,500'  x 150') 
and  Runway  9/22  (3,609'  x 75'),  parallel, 
connecting,  and  center  taxlways;  groove 
Runway  13/31;  construct  taxlway;  rehabili- 
tate runway  lighting  system;  expand 
terminal  building;  instill  security  gates; 
relocate,  mark,  and  light  threshold. 

Runway  22;  displace,  mark,  and  light 
threshold,  Runway  35;  runway  and  taxlway 
marking;  seeding. 

(Multi-Year  Project.  3'otal  Federal 

Comal tment  $1,899,889). 

Kaiser 

Lee  C.  Fine  Memorial 

01 

907,955 

Overlay  runway,  connecting  taxlways, 
and  apron;  marking. 

Kansas  City 

Kansas  City  International 

11 

1 

79,009 

i 

1 

Grading,  drainage  and  seeding  for 

Category  III  Instrument  landing  system. 
Runway  19. 

Kansas  City 

Kansas  City  International 

12 

1 

913,321 

1 

j 

Expand  crash/ f 1 re/rescue  operations  and 
maintenance  building:  relocate  incinera- 
tion unit. 

! 

* 

i 


APPENDIX  E 

AIRPORTS  GRANT-IN-AID  FROGAM 

PROJECTS  PLACED  UNDER  OK  ANT  AGREEMENT  - F1SCA1  YEAR  1478 


_3cat:cn  and  name 
of  airport 

Proj. 

no. 

Federal 

funds 

Description  of  work 

MISSOURI  (Cont'd) 

J 

| 

Lee’s  Summit 

Lee's  Summit  Memorial 

02 

150,525 

Land  reimbursement. 

Mnryvl l le 

Maryville  Memorial 

01 

520,14,1 

Land  reimbursement;  construct  Runway  14/12 
(1,500'  x 50')  with  rectangular  turnaround  J 
at  Kunwav  12  end;  construct  connecting 
taxi way;  drainage. 

S t . Lou  1 s 

Lnmhert-St.  Louis  International 

11 

155,240 

1 

Acquire  snow  removal  equipment  and  clash/ 
flre/rescue  vehicle  with  associated 
equipment;  construct  foam  storage 
facility. 

St.  Louis 

Lambert-St.  Louis  International 

12 

2,802,644 

Construct  and  light  taxiway,  holding  apron, 
partial  parallel  taxlwavs  to  Runways  b/24, 
and  12L/50R,  and  8 exiting  fillets  on 
connecting  taxlways;  overlay  taxlwavi 
expand  terminal  apron. 

(Multi-Year  Project.  Total  Federal 
Commitment  $5,875,724). 

Spr ingf ie Id 

Springfield  Municipal 

10 

2 12,  154 

Land;  remove  existing  structures;  light 
t ax i way s ; obs t rue t ion  removal . 

Sprlngf  teld 

Springfield  Municipal 

11 

331,81 1 

Expand  and  remodel  terminal  building; 
obs  t rue  t ion  remova l . 

(Multi-Year  Project.  Total  Federal 

Comml  trnen  t $4  2‘> , 24*1 ) . 

j 

Warrensburg 

Skvhaven 

01 

575,450 

Land;  construct  runway  ( 1,  100'  x 60')  with  ' 
t u rnaround  no  r th  end , c ounce  ting  t ax l way , j 

apron,  and  access  road;  install  runway 
lighting  and  wind  cone;  runway  and  taxiwav 
marking;  fencing;  drainage;  seeding; 
modify  underground  gas  lines. 

MONTANA 

I 

i 

Billings 

Bill ings- Logan  Internat ional 

00,000 

Acquire  snow  removal  equipment. 

1 

Billings 

Bi  1 1 ings-l.ogan  International 

10 

2,055,507 

Land;  extend,  mark,  and  light  runway 
(approx.  1,900'  x 150')  and  parallel 

taxi way  and  connection,  including 
j shoulder  blast  pavement;  construct  and 
| mark,  Including  ret roref lec t Ive  markers. 
Taxiway  H;  construct  vault;  Install 
lighting  regulator;  install  security  fence  | 
| and  gates;  relocate  existing  security  fence 
and  gates;  Instrument  handing  System 
I grading,  removal  r ui  relocation  of 
j components;  relocate  Weathei  Bureau 
1 equipment. 

i (Multi-Year  Project.  Total  Federal 
I Commitment  $1,005,171). 


10  S 


APPENDIX  E 

AIRPORTS  GRANT-IN-AID  PROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - FISCAL  YEAR  1678 


Section  ond  nomi 
cf  airport 

Proj. 

no. 

P«dtrol 

funds 

Description  of  work 

MONTANA  (Cont'd)  ] 

1 

1 

Bozeman 

Gallatin  Field 

i 

i 

06 

1 

504,000 

Construct,  mark  and  light  Taxiway  A and 
connector  Taxlways  C and  E;  acquire  four 
hand-held  transmitters/receivers,  hase 
station  and  battery  charger;  Install  one 
electrically  operated  keycard  Rate. 
(Multi-Year  Project.  Total  Federal 
Commitment  $800,000). 

Butte 

Butte-Silver  Bow  County 

1 

06 

370,000 

Land;  construct,  mark,  and  light  portion 
of  the  north  partial  parallel  taxiway  and 
light  existing  north  segment;  grade  for 
Instrument  Landing  System  glide  slope, 
Including  pavement  removal;  security 
f enc ing . 

Conrad 

Conrad 

1 

| 

01 

382,500 

Land;  reconstruct  and  mark  runway  (approx. 
3,b00'  x 75');  adjust  and  rehabilitate 
existing  runway  lights.  Including  new 
rotary  beacon;  extend,  mark  and  light 
runway  (approx.  1,000'  x 75'),  Including 
visual  approach  slope  indicators  (VASI-2) 
and  runway  end  identifier  lights;  relocate 
Irrigation  ditch,  regrade  drainage, 
terminal  area. 

1 Cut  Bank 
! Cut  Bank 

01 

481,500 

Rehabilitate  and  mark  runway  (approx. 

5,300'  x 75')  and  replace  lighting  system; 
rehabilitate  and  mark  taxiway  and  install 
retrof lectlve  edge  markers. 

, Great  Falls 

j Great  Falls  In terna t Iona  1 

1 

1 

1 

J 

09 

•>40,874 

1 

Install  radio  communications  equipment; 
resurface,  apply  porous  friction  course, 
and  mark  runway  (approx.  10,500'  x 150'); 
strengthen  and  mark  parallel  taxiway; 
raise  runway  and  taxiway  lighting  fixtures; 
terminal  bond  retirement;  acquire  snow 
removal  equipment. 

(Multi-Year  Project.  Total  Federal 
Commitment  $1,277,712). 

Helena 
t Helena 

06 

408,150 

I, and  and  relocation  assistance;  install 
security  fence  and  gates;  acquire  snow 
removal  equipment. 

I 

Missoula 

Johnson-Bell  Field 

06 

866, 460 

Reconstruct,  expand  and  rehabilitate 
portions  of  air  carrier  apron;  install  new 
and  relocate  Taxiway  B edge  lighting  and 
lead-in  marking;  install  apron  and  terminal 
security  floodlighting;  install  security 
fence  and  Rate;  realign  and  rehabilitate 
terminal  entrance  road. 

(Multi-Year  Project.  Total  Federal 
Commitment  $083,000). 

1 

[ 

106 

mm 


APPENDIX  E 

AIRPORTS  GRANT-IN-AID  FROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - FISCAL  YEAR  1978 


_Dcotion  and  nami 
cf  airport 

Proj. 

no. 

Fedtra  1 
funds 

Description  of  work 

MONTANA  (Cont'd) 

1 

1 

Red  Lodge 

01 

30b, 000 

Rehabilitate  and  mark  runway  (9,000*  x 

Rod  Lodge 

75')  and  connecting  taxlway;  rehabilitate 
aircraft  parking  apron;  Install  runway 
lighting  system,  safety  fence,  and  gate, 
radio  control  unit  for  airport  lighting 
system,  rotating  beacon,  and  wind  cone. 

Stevensvl 1 le 

Stevensvl l le 

01 

167,060 

Site  preparation,  Including  drainage,  and 
application  of  first  course  of  double 
bituminous  surface  treatment  for  new  runway 
(approx.  3,800'  x 60'),  taxlway,  and  apron; 
Install  tiedowns. 

West  Yellowstone 

Yellowstone 

NEBRASKA 

09 

171,000 

Construct  standby  power  and  related 
equipment  shelter;  provide  standby 
electrical  power;  strengthen  apron  for 
air  carrier  parking. 

1 

Alliance 

Alliance  Municipal 

09 

90,000 

Acquire  snow  removal  equipment. 

Alliance 

Alliance  Municipal 

! 

05 

275,960 

Overlay  SE  portion  of  Runway  12/30  (3,900' 
x 150')  and  center  portion  of  Runway  17/35 
(6,300'  x 75'),  Including  marking;  Install 
apron  and  taxlway  lights,  segmented  circle, 
and  wind  cone. 

(Multi-Year  Fcojcct.  Total  Federal 
Coranltment  $993,806). 

, Chadron 

C.hadron  Municipal 

1 

; 

03 

446,460 

Overlay  and  mark  runway  (6.000'  x 100'); 
construct  apron;  Install  taxlway  lighting; 
seeding. 

(Multi-Year  Project.  Total  Federal 
Comnltment  $532,906), 

Columbus 

Columbus  Municipal 

1 

| 

09 

195,917 

Overlay  and  mark  portion  of  runway  (3,000' 
x 100');  construct  and  mark  taxlway, 
including  grading,  drainage  and  seeding; 
Install  taxlway  exit  lights  and  electrical 
duct. 

(Multi-Year  Project.  Total  Federal 
Commitment  $390,053). 

Cordon 

01 

2W,920 

Extend  (800'  x 50'),  overlay  (3,100'  x50'). 

Gordon  Municipal 

light  and  mark  runway  including  turnaround 
and  visual  approach  slope  indicator  (VASI-2)i 
overlay  taxlway  and  apron;  Install  taxlway 
lighting  and  wind  cone;  drainage  and  seeding 

;Grand  Island 

Hall  County  Regional 

07 

10,000 

Install  runway  lighting. 

(Multi-Year  Project.  Total  Federal 

Comnltment  $61,911). 

APPENDIX  E 

AIRPORTS  GRANT-IN-AID  PROGAM 

PROJECTS  PLACED  UNDER  ('.RANT  AGREEMENT  - FISCAL  YEAR  1478 


_0C3t'.cn  ond  nom* 

Prop 

Ftdtrol 

Description  of  wo-x 

of  airport 

no. 

funds 

NEBRASKA  (Cont’d) 

i 

Lexington 

Lexington  Municipal 

02 

55,800 

1 

Construct  apron;  seeding. 

Lincoln 

Lincoln  Municipal 

1 

1 

04 

353, 464 

Construct  and  light  partial  parallel 
taxlwav;  extend  apron;  install  lighted  1 

taxiway  guidance  signs;  construct  helipad 
(50’  x 50‘)  and  connecting  taxlwav;  marking] 
and  seeding;  acquire  snow  removal  equip-  j 

trent;  rehabilitate  and  overlay  west  side 
road  system. 

(Multi-Year  Project.  Total  Federal 

Commitment  $1,704,675). 

McCook 

McCook  Municipal 

04  j 

32,175  ' 

1 

Apron  construction;  marking;  drainage;  j 

seeding. 

(Multi-Year  Project,  Total  Federal 

Commitment  $177,175). 

Norfolk 

Karl  Stefan  Memorial 

! 

1 

0*> 

1 

1 

1 

145,417  | 

Install  runway  and  taxiway  lighting; 
construct  apron  and  access  road;  seeding. 
(Multi-Year  Project.  Total  Federal  1 

Commitment  $401,411). 

North  Platte 

1 Lee  Bird  Field 

1 

1 j 

1 

06  j 

: 

[ 

j 

1,045,444 

i 

1 

Site  preparation  for  future  NW/SE  runway 
j (8,000*  x 150’),  including  extended  runway 

1 safety  areas  and  navigational  aids;  creek 
relocation;  obstruction  removal;  storm 

1 sewers  installation;  drainage;  seeding; 
fencing. 

'(Multi-Year  Project.  Total  Federal 

Commitment  $2,041,361). 

' Ogallala 
l Searle  Field 

04 

I 50,000 

j Install  lighting  systems  for  Runways  8/26  , 

and  13/31  and  connecting  taxlways. 

! ftna  ha 

Eppley  Airfield 

l 

1 

! io 

i 

I 

1,147,37  5 

i Land;  Install  a centerline  and  touchdown 
■ lighting  system  on  Runwav  14R/32L,  including 
standby  generator,  control  equipment,  vault 
building,  underground  electrical  duct, 
asphaltic  concrete  overlay,  marking  and 
j regrooving;  acquire  snow  removal  equipment; 
'obstruction  removal. 

, O’Neill 

O'Neill  Municipal 

; oi 

! 

511,200 

1 

1 

Land;  remove  power  line  and  close  road; 
widen  (3,500*  x 25*),  extend  (400’  x 75'),  j 

I including  construction  of  turnaround,  and 
overlay  (3,500*  x 5(1')  runway;  overlay  and 
widen  taxiwav;  construct  taxlwav;  Install 
visual  approach  slope  Indicators  (VAS1-2) 
and  modify  runway  lighting;  marking; 

I construct  access  road;  install  segmented 
circle  and  wind  cone;  seeding. 


APPENDIX  F 

AIRPORTS  GRANT-IN-AID  PROGAM 

PROJECTS  Pt.ACFP  UNDER  GRANT  AGREEMENT  - FISC.AI  YEAR  1«7R 


,3Co*  ort  and  nemt 
ef  oiroort 

— r 
Pro) 

no. 

c*d.r  o 1 
funds 

Description  of  *o rk 

N E l>  R A S K A (tout'd) 

1 

1 

Sidney 

Sidney  Municipal 

NEVADA 

0*’ 

4QfQ00 

1 

Construct  snow  removal  equipment  building; 
acquire  snow  removal  equipment. 

j 

8*ttlr  Mountain 
l .indrt  Countv 

07 

ns, on 

j 

Reconstruct  and  expand  aircraft  parking 
apron,  Including  tiedowns  and  marking; 
install  lighted  wind  cone  and  segmented 
circle. 

Cat aon  Cl  tv 
v'  a \ son  A 1 1 po  v t 

04 

21  i,4So 

Fv'and  aircraft  parking  apron,  including 
tiedowns;  construct  and  mark  taxi wav; 

Install  drainage  conduits. 

Flko 

Flko  Municipal  (d.  C.  Harris 

FUldl 

0 1 

446 , 460 

Overlay  terminal  apron;  construct  and  mark 
blast  pad,  Runway  r';  stabilise  unpaved  areal 
at  end  of  Runway  21;  overt ay,  widen,  and 
mark  taxlwavs;  construct  crash/fire/rescue 
equipment  hull  ding;  acquire  crash/ fire/ 
rescue  vehicle;  install  security  gMr. 
(Multi-Year  Pro  feel.  Total  Federal 

Comm i tmen  t $4^  2 , r' **  1 1 . 

Ely 

• Fl\  v Ye  1 1 and  Field! 

| 

I 

04 

141,117 

Reconstruct  fax (wavs  and  aircraft  parking 
apron;  construct  aircraft  parking  apron; 
relocate  fuel  facilities;  rehabilitate 
water  well. 

(Multi -Year  Protect.  Total  Federal 
Commitment  $401,4181. 

, Hawthorn? 

Hnvt ho  roc 

i 

01 

210,000 

Construct  and  mark  taxi way*  including  edge  ( 
reflectors . 

i l as  Yogas 

McCarran  Internal  tonal 

i 

i 

08 

! 

1 

1 anil  anil  relocation  Assistance;  extend  blast, 
pad  at  end  of  Runway  1R;  construct  Taxtwav 

S and  three  runway  exit  taxlwavs;  construct 
ho  1 it  I ur  apron;  extend  apron  and  Install 
seem  t tv  f loodl  iRht  Iiir;  expand  Retinal 
aviation  apron;  construct  new  electrical 
vault;  Install  taxtwav  ttRhttnR  and  marktnR; 
relocate  airport  pet  tme let  road;  reconstruct 
two  access  roads,  tncludtnR  street  ItRhtlnR, 
ilintnaRe,  and  marktnR, 

l 

Panaca 

Mncoln  County 

jo, 

! 101,160 

1 

Install  runway  llRhtltiR  system,  laxlwav 
ru  I dance  signs,  obstruction  llRhts,  rotatinR 

hr »o on,  and  ItRhted  wind  cone;  relocate 
seRmented  circle;  construct  electrical  vault 
hutldlnR,  includlnR  electrical  povn  service, 
VAdlo  control  unit,  And  associated  vault 
, equipment ! Install  aircraft  apron  security 
IIrMIUR. 


ION 


I 


Al'l'ENDlX  r 

AIRPORTS  GRANT- IN- AIO  PROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  • F1SCAI  YEAR  1«78 


,:c:'  on  ond  nomg 

Cf  airport 

1 

Prop 

no. 

f«0«rol 

funds 

Description  of  work 

NEVADA  (Cont’d) 

1 

Reno 

Reno  International 

07 

l, *15,0*7 

Stabilise  shoulders  each  side  Runway  lb/14 
and  Taxi way  A,  Including  mat  king;  extend 
apron,  including  relocation  of  taxi  lane 
lighting!  improve  airport  drainage. 

W 1 nnemuc  c a 

Vlnnrana  t Municipal 

02 

127, iso 

Reconstruct  runway  (approx.  5,000*  x 50*), 
including  seal  coat  on  remainder  of  150* 
wide  runways  reconstruct  portion  of  taxiway,] 
including  taxiway  exit  indicators;  construct 
taxi way  and  connector  taxi wav,  including 
taxiwav  exit  indicators  and  drainage; 
runway  and  taxiwav  marking. 

NEW  HAMPSHIRE 

Perl tn 

Rei  1 In  Munir  ipal 

01 

b t , 200 

Land;  rehabilitate  six  harard  beacons. 

Concord 

Cone o v d Nun i c i pa l 

Os 

12, bOO 

Install  two  haratd  beacons;  modify  Runway 

17/ 15  lighting;  cleat  trees  in  approach  to 
Runways  30  and  *5;  runway  marking. 

Keene 

Os 

*7,800 

Install  runvav  lights,  Runwav  Is/ 12  and 

Di 1 lain -Hopkins 

t 

radio  control  for  runway  lighting  on 

Runwav  2/20. 

« Lebanon 

Ob 

721,000 

Reconstruct  and  mark  runwav  (approx,  4,000* 

| Lebanon  Regional 

x ISO*  >s  construct,  light  and  mark  portion 
of  taxiwav. 

I 

, Manchester 

j Manchester  Airport/Greiner 
industrial  Airpark 

0» 

ns,  200 

1 

Acquire  snow  removal  equipment. 

Manchester 

Mane  he 5 1 e i A 1 r po r 1 /(» re  l nr  v 

10 

101,112 

Construct  crash/ f ire/rescue-snow  removal 
equipment  storage  building. 

Industrial  Airpark 

j 

(Multi-Year  Project.  Total  Fedeial 

Commi tment  $ *46,084 ) . 

Roe hestei 

Skvhaven 

N F W J F R S F \ 

01 

1 1 7,000 

Kxpand  apron  and  construct  two  stub  taxiwavs; 
overlav  r x i s ting  ap r on  and  stub  taxi v ay . 

i 

l 

C a i dve  t l 

Kssex  County 

Os 

*,447 

Rehabilitate  and  mark  runway  (approx.  m.MO*' 
\ 100* );  install  runway  lighting  system; 
drainage  modi f icat ions;  obstruction  removal. 

l inden 
l inden 

02 

2»<i,.!5s 

' 

Overlay  and  mark  runway  (‘•.It'*  \ ?5*>; 

remove  tree  obstructions  tv'  Runwav  2h 
approach  including  necessary  land  inteirst.  ( 

i 


1 


M'HWW  F 

AIRPORTS  GRANT  - IN  - AID  PROGAM 

matters  nacfp  iwik  or/wt  aorffmfkt  . fiso.m  \f.r  i«*s 


atJ  nom* 

:f  jiroott 

c,0li 

to 

c # 0 • r 0 1 
tvjoat 

D*S0r  (Men  0*  »Cr. 

N F V .1  F K S F Y (Cant'd) 

I 

mtwtiu 

milvlllc  Municipal 

OS 

'SO. 000 

land;  Ktonxlnit  t tavivava;  t'l'Muu  1 Ion 
x PWt'v  a 1 . 

Mo  v \ lit  town 

Mor  flit  town  Municipal 

Ob 

<"',M4 

Con  a 1 x ur  t tavivax  apxix  to  Tavivax  t>, 
including  max  king,  lighting  axxd  dxainage 

Nmrk 

Nevat-W  internal  ionul 

2A 

4*',:oi 

Cpg  x a.te  airport  furl  at  ox  age  (a»iMtt(*« 
tThaae  1'. 

Nevax  k 

Newark  Internet tonal 

2 ^ i 

*4, |4* 

Acquire  anov  xaa*val  equipment. 

Nmrk 

Newark  Intexnat tonal 

2$ 

l V, 00* 

I'lv'oxf  Kunvax  11  «J  axxd  appxov.  'V  l.t. 
of  Runvax  *R  2 2\  at  inlet  sect  ton  vtth 

Rxxxxvax  11  f 2*  t 

Nmvk 

Nfvuvk  Intfnmt  tonal 

.''4.4S1 

Conatxxict  axxd  xeconatruct  xxxnvax  axxd 
tavtvax  pavement  tolnta;  ox  ex  lax  pox  t ion  a 
of  Rvevatex  Road,  "IV*  Road,  axxd  fixe  1 axxe  i 
dxaixx,  gx  ade  axxd  *eed  axeaa  ad  lav  ant  to 

Ruxxvax  11  2*. 

Navark 

Newark  International 

| 

to 

SO*.'*.' 

Texnxixxal  debt  xetixemexxt  \Noxth  Yexwixxal 
and  Texmtxxala  k axxd  Rl, 

i Nevax  k 

! Nevax k Internat tonal 
! 

u 

'4.01S 

Replace  'iv  tavivax  axxd  xxxxxvax  light  ixxg 
.onatant  cxxxxexxt  xegulators  ixx  Switch 

House 

• tVean  Ctt\ 

| iV  can  Cl  tv  Munlc  Ipal 

; oi 

.'t  >,44S 

Widen . ox  e x 1 ax  axxd  max  k x xxxxvax  v ( rom 
approx.  i,,\V  \ V'  to  t,;00*  \ N'*\ 
including  dxaixx  ago  modi  f i»  at  toxxa;  xrvoxx- 
atxxx.t  six  ex  aft  paxklxxg  apxvxt. 

T v en  t on 

Npk^v  Count v 

0* 

4 4 , 0 1 ' 

Conatvxict  xxev  sex  vice  x-oad;  txx«tall 
aecxix  i t x ( exx.  ix\g . 

Woodblixe 

Woodh i nr  Mxixx i e t pal 

• 

1 

1 ,'S.SSO 

Re.  oxxa  t x xn  t poxtioxx  of  xxxxxvax  vappxov. 
v hO*^j  ixxstall  xxxxxvax  ltghtixxg, 

■ maxkixxg,  visual  appxoa.h  a lope  ixxdi.atoxa 
vVASl-*'  axxd  xxxxxvax  end  identifier  light'. 

N F W MCXtCO 

A1 amogordo 

A 1 aroogo  v do  ' VJh  t 1 e S an d a 

Regional 

OA 

% 4b0 

Constxtict  atx.xaft  paxklxxg  apxoxx*  axxd  *t\ih 
tavtvax  aj  xe locate  pipeline}  dxaxxxage 
i mp  x o vemexx  t a . 

Altyiqxxex  qxie 

Albuquerque  Into  mat  tonal 

: os 

l 00* 

1 

Const  x uv  t I'hase  111  of  aouth  gexxexal 
ax  1 at  ion  axea,  ixx.  lxxdixvg  apxoxx  pavement! 
install  ae.xxxitx  fencing. 
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APPENDIX  E 

AIRPORTS  GRANT-IN-AID  PROGAM 

PROJECTS  PLACED  t'NDFR  ('.RANT  Al'.RFFMFNT  - F1SCAI  YFAR  1N78 


_3cc*  cn  and  nom« 
sf  siroort 

PtO) 

no. 

c»a»rol  | Description  of  worn 

funds  1 

NEW  MEXICO  (Cont'd) 

! 

Albuquerque 

Albuquerque  International 

ON 

380,000  Install  runway  lights,  engine  generator, 
and  taxiwav  guidance  system;  construct 
electrical  vault;  relocate  tel ephone 
cables « 

Albuquerque 

West  Mr  art 

01 

1,200,000  land. 

I 

Be  len 

Alexander  Nunioip.il 

01 

i i 

187,467  Land;  Phase  1 of;  Construct  runway  (4,800' 

, x 60* ),  holding  pad,  partial  parallel 
! taxiway,  connecting  taxiwav,  apron,  and 
access  road;  install  runway  lighting, 
fencing,  segmented  circle,  rotating  beacon, 
and  wind  cone;  seeding  and  marking. 

Carlsbad 

Cavern  City  Air  Termin.il 

os 

112,311  Phase  1 of;  Rehabilitate,  overlay,  and 

mark  Runway  14R/32L;  install  security  gate. 

Clovis 

Clovis  Municipal 

07 

225,280  Install  taxiwav  lighting;  Phase  l of; 

0 ve r 1 av  runway  (5,700'  x 150'). 

Farmington 

Farmington  Municipal 

Ob 

271,7  1.4  Construct  and  mark  t ax l ways ; expand  apron; 

Install  terminal  apron  security  lighting; 
mark  displaced  threshold  on  Runway  7. 

Callup 

Senator  Clarke  Field 

07 

55,000  Acquire  snow  removal  equipment. 

Hobbs 

Lea  County  (Hobbs ) 

07 

127,138  Phase  l of:  Reconstruct  and  overlay 

Taxiway s T-lA,  T-4  and  T-t'. 

Hobbs 

Lea  County  (Hobbs) 

08 

117,062’  Install  independent  ground-to-ground  and 
air-to-ground  medium-intensity  approach 
lighting  system  with  runway  alignment 
Indicator  lights  (MALSR)  controls  on 

Runway  3.  Phase  IT  of:  Reconstruct  and 
over lav  Taxi wavs  P-lA,  T-4  and  T-6. 

\ 1 

! Hobbs 

• Lea  County  (Hobbs) 

1 

0» 

1^7,200  | Phase  l of:  Overlay  and  mark  Runway  12/30 
; ( 5,001'  x 150'). 

Ru ldo so 

Rutdoso  Municipal 

04 

INS, 47b  Overlay  parallel  and  connecting  taxlways; 

1 overlay  south  ramp  area  and  connecting 
taxiwav;  construct  T-hangar  taxlwavs; 
marking . 

Taos 

Taos  Municipal 

03 

51,144  Acquire  snow  removal  equipment. 

♦ 

Tucumcarl 

Tucumcarl  Municipal 

01 

28*4 , 1 2 1 Rehab  i 1 1 1 a t e and  ma rk  runwav  and  t ax  i wav s . 

1 

i 

i 

! ! 

112 
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APPENDIX  E 

AIRPORTS  GRANT-IN-AID  PROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - FISCAL  YEAR  1978 


■_3cst:cn  and  name 
sf  airport 

Bj 

jj 

Federal  j 

funds 

Description  of  work 

NEW  YORK 

i 

1 

Albany 

Albany  County 

06 

699,973 

Install  new  air-conditioning  system  in 
existing  terminal  building,  including 
necessary  modifications  to  the  existing 
heating  and  ventilating  system;  expand  air 

i 

! 

; 

carrier  terminal  apron. 

(Multi-Year  Project.  Total  Federal 
Commitment  $1,384,866). 

Batavia 

Genesee  County 

02 

571,877 

1 

Land;  construct,  mark,  and  light  taxiway, 
including  associated  drainage  and  grading; 
rehabilitate  taxiways;  obstruction  removal. 

Bayport 

01 

720,000 

Acquire  Edwards  Airport  (approx.  50  acres),  j 

Edvards 

Binghamton 

05 

544,672 

Expand  apron;  overlay  apron  and  associated  1 

Broome  County 

taxiways;  relocate  runway  end  identifier 

light  units  from  Runway  16  to  Runway  10; 
rehabilitate  electrical  system  serving 
visual  approach  slope  indicator  on  Runway 

16;  install  taxiway  sign  and  pavement 
marking  to  designate  Instrument  Landing 
System  critical  area;  acquire  snow  removal 
equipment. 

(Multi-Year  Project.  Total  Federal 
Commitment  $594,672). 

Buffalo 

14 

907,148 

Install  airport  security  fencing;  rehabili- 

Greater  Buffalo  International 

tate  apron;  expand  existing  maintenance 
building;  acquire  snow  removal  equipment. 

Dansville 

02 

300,500 

Land;  replace  lighting  and  install  runway 

Dansville  Municipal 

end  identifier  lights  both  ends  of  Runway 
14/32;  install  visual  approach  slope 
indicator  (VASI-2);  obstruction  removal. 

1 

Elmira 

Chemung  County 

06 

1,392,837 

Overlay  and  groove  runway  (approx.  7,000'  1 
x 150');  overlay  taxiway;  runway  and  j 
taxiway  marking. 

Elmira 

07 

400,000 

Land. 

Chemung  County 

1 

1 

Farmingdale 

05 

225,900 

Land;  construct  west  side  transient  aircraft 

Republic 

parking  apron. 

Fulton 

Oswego  County 

05 

90,000 

T A ’ 

Land. 

1 

Islip 

Isllp  MacArthur 

06 

560,000 

Taxiway  drainage  improvements;  widen  and 
strengthen  taxiway. 

(Multi-Year  Project.  Total  Federal 

Commitment  $786,553). 

APPENDIX  E 

AIRPORTS  GRANT-IN-AID  FROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - FISCAL  YEAR  1478 


i_3C3<!On  and  name 
cf  airport 

F«d«rol  I 
fund*  1 

Description  of  work 

NEW  YORK 

(Cont ’ d J 

1 

i 

1 

I 

Ithaca 

Tompkins  County 

Oh 

107, 52** 

j 

Acquire  snow  removal  equipment. 

J nines  town 

Chautauqua  County 

i 

0.1 

864, bl6 

Rehabilitate  runway  (approx.  4,?»00*  x 100*). 
including  associated  grading,  drainage,  and1 
marking;  construct  taxlway.  Including 
lighting,  grading,  drainage,  and  marking; 
obstruction  removal. 

Non tt cello 
Sullivan  Countv 

i 7 

i 

02 

204,182 

Install  glide  slope  and  middle  marker 
facilities  on  Runway  l*>  approach.  Including 
associated  site  preparation,  pavement 
marking,  land  acquisition  and  obstruction 
removal  or  marking. 

Newburgh 

Stewart 

02 

641,000 

Widen  and  rehabilitate  taxiway,  Including 
drainage,  edge  lighting,  lighted  taxlway 
guidance  signs,  and  marking. 

New  York 

John  F.  Kennedy 

Internat lonal 

22 

2,4.U,Jll 

Construct  parallel  taxlway  between  Runway 
4L/22R  and  Taxlway  Z,  including  associated 
drainage,  grading  marking  and  lighting. 

New  York 

1 John  F.  Kennedy 

1 

1 

i 

i 

Internal lonal 

24 

810,800 

Install  runway  and  taxlway  centerline 
lights  and  taxlwav  edge  lighting;  replace 
cables  and  transformers  for  Taxlwavs  G,  H, 
and  Z edge  light  systems;  Illuminate  six 
wind  socks;  relocate  street  light  standards 
on  service  court.  Compass  Road,  and  Pilot 
Road;  install  ground  fault  protection  to 
transformers  serving  fuel  storage  facili- 
ties; Install  seven  lighting  regulators  in 
switch  house  l and  2. 

New  York 

John  F.  Kennedy 

Internet  Iona l 

21 

2,225,26  ' 

Extend  service  roads,  Including  associated 
drainage,  roadway  lighting,  traffic  signs, 
and  signals. 

New  York 

John  F.  Kennedy 

t 

Internet lonal 

2h 

| 1,400,000 

1 

Terminal  debt  retliement  (International 
Arrivals  Building,  Wing  Buildings, 

Including  loading  bridges  and  plane  mates). 

New  York 

, John  F.  Kennedy 

i 

Internat lonal 

28 

1 

i 

1 

i 

401,822 

i 

i 

• 

j 

1 

i 

1 

Resurface  roads  In  Areas  h,  7,  8,  10, 

ll,  12  and  l';  Area  ' - pave  grass  areas 
between  Taxlwav  l and  the  perimeter  service 
• road;  Areas  4 and  S - resurface  areas  of 
Taxlwavs  SB,  S,  and  general  aviation 
terminal  apron  to  strengthen  and  Improve 
drainage. 

i 

I 


APPENDIX  E 

AIRPORTS  GRANT-IN-AID  PROGAM 

PROJECTS  PLACED  UNDER  CRANT  AGREEMENT  - FISCAL  YEAR  1978 


_DC3*xn  ana  name 
cf  airport 


E 


Fed«ro  I 
funds 


Description  of  worn 


NEW  YORK 

(Cont'd) 

New  York 

29 

John  F.  Kennedy 

International 

New  York 

23 

LaCuardla 

New  York 

24 

LaCuardla 

1 

174,761  Acquire  snow  removal  equipment. 


21,679  Install  runway  and  taxiway  lighting  pa' 

I in  the  control  tower. 

559,359;  Install  additional  subsurface  drainage 

parallel  to  Runway  13/31;  overlay  Inter- 
section of  Runways  4/22  and  13/31; 
re-groove  (approx.  600  l.f.)  on  Runway  22 
deck;  groove  (approx.  1,81*  l.f.)  around 
the  Intersection  of  Runway  4/22  and  Runway 
13/31;  groove  Taxiways  Q,  HS,  C,  T and  N; 
overlay  taxiway;  extend  erosion  pavement 
at  end  of  Runway  4;  strengthen  taxiways; 
improve  winter  drainage  system. 


New  York 

LaCuardla 

25 

1 34  f 606 

i i 

Terminal  debt  retirement  (pedestrian 
connec  tors) . 

Niagara  Falls 

Niagara  Falls  International 

06 

668,490 

i 

l 

Rehabilitate  culverts  under  Runway  10L/28R 
and  Taxiway  C;  partial  consolidation  of 
electrical  power  distribution. 

! Poughkeepsie 

1 Dutchess  County 

j 

05 

1 

464,435  | 

j 

Construct  terminal  apron,  taxiway,  and 
access  road,  with  lights,  grading,  and 
drainage;  apron  and  taxiway  marking;  apron 
fencing. 

1 

Rochester 

08 

i 3,468,873 

Install  Category  11  signs  and  markings; 

, Rochester-Monroe  County 


Saranac  Lake 
i Adirondack 


replace  existing  runway  centerline  lights,  I 
Runway  4/22;  construct  new  electrical 
vault;  reconstruct  intersection  of  Taxiways  j 
| B and  D and  overlay  Taxiway  H between  i 

Taxiways  B and  D;  extend  Taxi  lane  C; 

I provide  new  gate  for  general  aviation  cargo  i 
' handling;  acquire  snow  removil  equipment; 
rehabilitate  public  rest  rooms  In  terminal  I 
building;  replace  main  entrance  pedestrian  I 
walkways  and  roof;  taxiway  lighting,  markingl, 
| and  drainage. 

. . i ! 

1,220,791  | Construct  taxiway  and  convert  existing 

runway  to  a taxiway;  taxiway  lighting, 
grading,  drainage,  and  marking;  fencing; 

! runway  lighting. 
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AIRPORTS  GRANT-IN-AID  FROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - FISCAL  YEAR  1478 


' T 

_ic;tcn  ana  nam« 

_ 

PfO|‘ 

cea#rol  i 

Descnpt'on  of  work 

if  uroort 

no.  j 

fund*  ] 

NEW  YORK  (Coin'd! 

> 

| 

I 

Saratoga 

03 

300,000 

1 

Land;  over My  and  light  taxi ways; 

Saratoga  County 

obstruct!  removal. 

Schenectady 

OS 

40 , 500 

Obstruction  removal  Runway  4,  Including 

Schenectady  County 

necessary  avlgatlon  easements. 

Shir  lev 

02 

9S , 57  3 

Install  runway  edge  lights  and  runway 

Rrookhaven  Municipal 

end  identifier  lights;  obstruction  removal.  ) 

i Utica 

06 

585,000 

Groove  runway  (6,000*  x 130*);  rehabilitate 

• Oneida  County 

i 

runway  lighting;  overlay  taxi ways  and 
aircraft  parking  apron;  construct  apron;  ' 

install  fence;  acquire  snow  removal 
equipment . 

White  Plains 

02 

2,171,471 

Overlay,  mark  and  groove  runway  (approx. 

Westchester  County 

1 

6,550*  x 150*),  including  replacement  of 
lighting  system;  construct  new  lighting 
vault;  obstruction  removal;  install  fence; 
Install  new  visual  approach  slope  indicator  ! 
system  (VAS1-4)  on  Runways  11  and  lt>  and 
new  runwav  end  identifier  lights  on  Runway 

LI. 

(Multi -Year  Project.  Total  Federal 

Commitment  $2,7Q0,57Q). 

• 

•NORTH  CAROLINA 

! Asheville 

04 

l , 546 ,085 

Site  preparation  for  1,500'  runway  and 

. Asheville  Municipal 

i 

taxiway  extension  to  include  site  prepara- 
tion for  the  glide  slope  and  localizer  and 
relocation  of  the  localizer. 

(Multi-Year  Project.  Total  Federal 

Commitment  $2,174,047). 

Chariot  te 

13 

1,503,081 

Construct  base  course  for  Runwav  1SR/36L 

Douglas  Municipal 

| 

• 

(10,000*  x 150')  and  parallel  and  connecting' 
taxiways  (excluding  high  speed  diagonal 
taxiwavs);  approach  clearing  for  Runwav 

3bL;  construct  concrete  encased  electrical 
duct  from  Runway  18R/36L  to  new  airport 
traffic  control  tower. 

Erwin 

Harnett  County 

.01 

| 

270,000 

i 

Land . 

i j 

Favettevl  l te 

05 

583,100 

Extend  Runwav  3/ J 1 and  parallel  taxiwav 

Fayetteville  Municipal 

1 

1 

1 

(700'!  to  include  localizer  relocation. 

(Multi-Year  Project.  Total  Federal 
Commitment  $744,755!. 


I 


APPENDIX  E 

AIRPORTS  GRANT-IN-AID  PROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - FISCAL  YEAR  1978 


;_3C3t:cn  ond  name 
of  airport 

ffl 

Hi 

Federo  1 
funds 

Description  of  work 

NORTH  CAROLINA  (Con^ 

■d) 

j 

i 

Greensboro 

Greensboro/High  Point/ 
Winston-Salem  Regional 

07  , 

2,582,059 

General  site  preparation  for  terminal  area; 
relocate  Inman  Road. 

(Multi-Year  Project.  Total  Federal 
Commitment  $3,086,896). 

Greenville 

Pit-Greenville 

01 

698,400 

Reconstruct,  light,  and  mark  runway; 
approach  clearing. 

Jacksonville 

Albert  J.  Ellis 

03 

33,883 

Strengthen  taxiways  and  general  aviation 
apron;  install  supplemental  wind  cones. 
(Multi-Year  Project.  Total  Federal 
Coroiitment  $98,541). 

Kinston 

Stallings  Field 

04 

170,645 

Install  runway  and  taxiway  lighting; 
construct  vault;  install  engine  generator 
and  wind  cones. 

(Multi-Year  Project.  Total  Federal 
Commitment  $434,593). 

Monroe 

Monroe 

05 

159,300 

Land;  approach  clearing. 

New  Bern 

Simmins-Nott 

03 

145,548 

Install  runway  lighting,  visual  approach 
slope  indicators  (VASI-4  and  VASI-2)  and 
runway  end  identifier  lights;  construct 
electrical  vault. 

Raleigh 

Raleigh-Durham 

05 

788,250 

Rehabilitate  and  strengthen  air  carrier 
and  crash/f Ire/rescue  building  apron; 
groove  Runway  5/23;  approach  clearing. 

Reldsville 

Shiloh 

03 

101,541 

Land. 

Rutherford 

Rutherford  County 

02 

13,500 

Land;  modify/add  threshold  and  runway 
lights  for  non-precision  approach. 

! Salisbury 

Rowan  County 

01 

48,600 

Land. 

i Smithf ield 

Johnston  County 

03 

220,309 

Land;  install  runway  and  taxiway  lighting, 

36"  beacon  and  tower,  and  visual  approach 
slope  indicators  (VASI-2). 

1 

' Southern  Pines 

Pinehurst-Southem  Pines 

02 

257,400 

Land  and  relocation  assistance;  approach 
clearing. 

Sylva 

* Jackson  County 

02 

82,735 

Land  and  relocation  assistance. 

Wilmington 

New  Hanover  County 

05 

403,884 

Expand  and  light  general  aviation  apron; 
install  visual  approach  slope  indicators 
(VASI-4). 

(Multi-Year  Project.  Total  Federal 
Commitment  $544,876). 
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AIRPORTS  GRANT-IN-AID  PROGAM 

PROJECTS  PLACED  HNDFR  GRANT  AGREEMENT  - FISC  A!  YEAR  1878 


_3cs»:cn  and  nam« 
of  airport 


Proj.  F«d«ral 
no.  funds 


Description  of  work 


NORTH  CAROLINA  (Cont'd) 

Winston-Salem  06 

Smttli  Reynolds 


816,387  St r eng then  Runwny  15/115  Install  scruilty 
. fencing, 

(Multi-Year  Protect.  Total  Federal 
('.otmt 1 1 men t $1,167, bit). 


NORTH  DAKOTA 


HI  sma rctc 

Bismarck  Municipal 


Dev  1 1 s l.ake 

Devils  l.ake  Municipal 


Dickinson 

Dickinson  Municipal 


! Fargo 

Hector  Field 


Grand  Forks 

Grand  Forks  International 


1 Grand  Forks 

Grand  Forks  International 


1,788,800  Extend  runway  (1,177’  x 150’),  parallel 
taxtwny,  and  runway  and  taxiway  llgliltng 
system;  mark  pavement  and  grade  file 
extended  safety  area;  relocate  road,  glide 
' path  equipment,  and  Approach  light  System; 
l construct  and  mark  taxlwav  and  "T"  hangar 
taxlways;  grade  hangar  area;  reconstruct 
and  extend  tie-down  apron;  Install  taxiway 
lighting;  acquire  snow  removal  equipment, 
i (Multi-Year  Project.  Total  Federal 
I Commitment  $2,  ' 18,800) . 

j I 

10,000  j Install  security  and  safety  fence;  acquire 
i clear  /one  easement  for  aouthwest  approach; 

modify  lighting  controls;  relocate  gasline; 

1 construct  access  road;  construct  service 
, road;  Improve  dialuage;  remodel  and  con- 
| struct  addition  to  terminal  building. 
(Multi-Year  Project.  Total  Federal 
Comal  tment  $1'*  1,081  J . 

71t>,200  (Construct  runway  (5,200’  x 7 5’ 1,  connecting 
I taxlways,  and  apron  extensions;  Install 
1 runway  and  taxlwav  lighting,  lighted  wind 
I cone,  segmented  circle  ami  tiedowns;  remove 
I obstructions;  Install  perimeter  fencing; 
marking. 

1,061,162  | l and;  site  preparation  for  west  side 
trrmlnal  area  and  access  road;  extend 
lighting  controls  to  new  all  traffic  control 
tower  and  Install  control  panel. 

(Multi-Year  Project.  Total  Federal 
Commitment  $1,711,682). 

16‘>,200  j Construct  partial  parallel  taxlwav, 

Including  taxiway  lights  and  marking; 

| relocate  segmented  circle  and  replace  wind  1 
I tee  with  wind  cone;  Install  supplemental 
wind  cones;  acquire  snow  removal  equipment. 

i | 

82,663  [Overall  site  preparation  foi  geneial 

aviation  area;  construct  and  light  taxtwavs 
.and  aprons;  Install  tiedowns  and  safety 
fence;  eonstrurt  access  roads;  taxlwav 
'marking, 

i(Multl-Year  Project.  Total  Federal 
IC.omml  tment  $701,858). 


aitfndix  r 

AIRPORTS  GRANT-IN-AID  FROGAM 

rHOJECTS  Fl.ACFP  IWPFH  CHANT  ACRFFMFNT  - FISCAl  YFAH  l<*78 


-pcoficn  and  nam, 
of  oirporf 

• 

PfO). 

no. 

P.d.rol 

funds 

Description  of  work 

N 0 H T 11  r>  A K 0 T A (ColltM) 

Minot 

Minot  In t e vna 1 1 on a l 

OA 

1,I11.0A*> 

Construct,  maik  and  light  taxi  way  a; 
relocate  glide  slope;  modify  lighting 
control  vault. 

(Multi-Year  Fro  led.  Total  Federal 

Comm 1 tmen t $ l , 800 1 \ 70 ) , 

Will  is ton 

Shotilln  Kl rid  Int  e riw  t Iona l 

04 

0 1,600 

land;  apply  skid  real  slant  seal  coat  and 
ma  1 k 1 unwav  ( 0 ,04 l * x 1 00 ' 1 j t ernove 
ohal rue t Iona . 

0 II  1 0 

■ 

Akron- Can ton 

Akron -Can ton  Regional 

On 

8 A0 , 000 

Conn  t vuc  t , mark,  mul  lluht  npiou,  .cor., 
taxtwnv,  .ml  nccr.s  roads  ovnl.v  .nil  m.ik 
taxlwav.;  .Itr  prrp.int ion  for  Inst  i onion  t 

1. ml  Inn  Sv.trm  ill  Ido  Slope  Antrim*  .ml 
mrdUnn-lntrn.ttv  Approach  1 1 k.1i  1 l nji  .v  at  rat 
with  lunw.v  allRnmriU  Imltcntoi  lt^ht.s 

In. tail  arcurtlv  fencing  mul  gnto;  .cqulvr 
.now  removal  equipment. 

(Mill  t i -Yr.i  Fvojrrt,  Tot.l  Fedrtal 

Comnil  tmrnt  $1 , ,’4M  . 

C.lnv  lnn«l  1 
t unkrn  Ftrtd 

i 

1 

01 

1 ,600,000 

land;  reconstruct,  ovet lay,  matk,  and  light 
runvay  (\lh>*  x 100* );  Install  ylatial 
approach  slope  Indlcatot  (VASl-4),  taxlwav 
guidance  signs,  and  lighted  wind  com'. 

Clfvr  l am! 

Cleveland  Hopkins  International 

• 

i 

07 

•* , .'n7  ,044 

Ove i l av  and  mark  taxi wavs;  veconatiuct 
apron;  install  taxlvav  edge  lighting; 
construct  snow  removal  equipment  storage 
hui Id lug. 

1 Cleveland 

Cnv a hog  a Conn t v 

04 

1 00 , MV 

Acquire  snow  removal  equipment. 

Co l urn  hi  is 

Fort  Co l umhus  International 

06 

l , otw  ,0 1*> 

Croovo  runways  (10, '00*  \ 110*1  and 
|h,000*  x 1'0*1;  oveilay  and  matk  t unwav 

I 1 x lOO'l;  construct  east  hound  land 

J to  existing  terminal  ent lance  toad; 

: i i'couji t rue t and  expand  ^n\r\nl  aviation 
apron;  install  obstruction  lights  and 
security  fence,  including  tvo  gates; 
ncqulrr  n.iih/t  ln'/irsoir  vehicle  and 
snow  irtmnfll  equ  Ipment  ; over  lav  existing 
i entrance  road. 


I 


11* 


0 


AITENMX  f 


AIRPORTS  GRANT-IN-AID  FROGAM 

PROJECTS  ri.AC.El)  I’NPFR  CHANT  AGREEMENT  - FISCAl  YEAR  l‘>78 


.acat'cn  and  nomt 
cf  airport 


O H 1 0 (Cont'd) 
Duv t on 

James  M.  Cox  Huy  ton 
lninn.il  tonal 


l.ot  a tn 

l ot  Ain  Countv  Kruionitl 
M*nsf  ft*  lit 

Mansfield  (l.ahm)  Municipal 


PfO| 

no. 


0(> 


Ffdfrol 

funds 


Description  of  work 


| 

1 ,«♦*’*! , 7(0  Construct  ton  And  renovation  of  terminal 
south  fftnget  fot  non- revenue  producing 
publftc-usr  spAcr;  construct  pAvrd  shouldeis 
on  the  temtftnAl  drive  en  tv  Alice  road? 
i overlay  portion  of  tenttftnAl  drive;  Install  I 
i security  fencing  And  assoc  ft  At  ed  gates? 

! Acquire  snow  removAl  equft lament. 


01 


01 


l h> , S00  : Acquire  snow  removal  equipment. 


r»bl,000'  I.Attd  t eftmhuv ' semen  t j over  Iav,  teconstiuct. 
And  mark  TaxIwavs  A And  U?  ovet Iav  And 
mark  TaxIwavs  Ct  F,  nod  E;  construct 
t ax  ft wav  radius  fillets?  expand  terminal 
Apron. 


Middletown 

Hook  Field  MuntcftpAl 

Phi l Ade l phi  a 
•lArrv  Clever  Field 


Tot  t smooth 

Greater  Portsmouth  Regional 

Sm  ft  t h f ft  e l d 

Sm  ft  t h f ft  e l d Mun 1 c ft  p a l 

Toledo 

Toledo  Express 


Toledo 

Toledo  Express 


Youngstown 
Youngstown  Mimic  ftps l 


0 K \.  A H Q M A 
At  tils 

Alt  ns  MuntctpAl 


02 


02 


02 


0* 


Oh 


07 


08 


222, 7 SO  Asphalt  ovet Iav  And  mark  runway  lb, 100®  > 
| 100'),  tax  I wav,  And  tetmiti.il  Apt  on  atea. 

2 11,114  Ovet  Iav  Attd  mark  runwav  l approx.  t,°S0'  > 
100®) | Install  visual  approach  slope 
Indicators  (VASI-m). 

2 lb,  700  | Over  lav  and  mat  k tmtw.iv  (S,000'  x 100') 


and  v onnec \ \ ng  \ ax \ wav . 


02 


471,000  | land  re  ft  nthu  t semen  t j ovet  lav  and  mark  tuttwav 
l approx . 7 , 400 ' \ ISO*). 

M2,2M  Immediate  retirement  ot  ptftnctp.il  of  bonds, 
' the  proceeds  of  which  vote  used  tot  teno- 
vat  Ion  and  expansion  between  dulv  l,  l*J*0 
attd  duly  12,  l^7b,  ot  non-revenue  producfttg 
public-use  areas  of  terminal  building. 

1,771,000  Reconstruct,  ovet lav,  widen  and  matk 

terminal  apron;  widen,  ovet lav,  matk,  and 
light  stub  taxiwavs;  consttuct  two  taxftvav 
connect or si  install  apt  on  lighting. 

bl4,b4IJ  'Construct  afttciaft  patkftttg  apt  on  and 

jtaxiwayt  overlay  terminal  apron,  tetmftnal 
entrance  dtlve,  attd  taxiwavs?  groove  tuttwav 
; (Approx.  71,000  s . v • ) | expand  afttctaftt 
I parking  apt  on?  install  taxftvav  lighting? 
marking . 


108,000  ( land. 


I 


APPENDIX  E 

AIRPORTS  GRANT- IN-AID  PROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - F1SCAI  YEAH  l»2R 


_3C3*’cn  ond  nomt 
ef  airport 

Prop 

no. 

F«d*rat 

funds 

Description  ot  work 

OKLAHOMA  (Cont’d) 

l 

1 

Ardmore 

Ardmore  Municipal 

01 

520,  I4h 

Strengthen  and  reconstruct  lunwav. 

Cushing 

02 

5 1,000 

Install  runwav  lighting,  elect  He  controls 

Cushing  Municipal 

to  runwav  end  idem  if  let  lights,  lighted  * 

wind  cone , and  segmen tod  circle. 

1 

Elk  City 

Flk  Cl  tv  Municipal 

i 

01 

328, 2h4 

Realign  and  construct  runwav  (approx. 

1,400'  x t»0'),  including  taxi  wav 
connections;  Install  runwav  lighting. 

) 

El  Reno 

Mustang  Field 

01 

28,<W8 

Construct  connecting  taxi wavs  to  Hangars 
? and  3. 

Kn  1 d 

Enid -Wood ring  Munlc ipal 

05 

hi ,R05 

Install  runwav  lighting. 

1 

Lawton 

Lawton  Municipal 

0" 

:*>2t  v> y 

K.xpand  terminal  aprons  expand  crashiite/ 
rescue  equipment  building;  acquit e snow 
removal  equipment . 

Me A Vos tor 

Me Al os tor  Municipal 

1 

! 

01 

181,632 

1 

Reconstruct  and  widen  pot (ion  of  patallel 
taxiwavj  construct  helipad  and  stub 
taxiwav;  Phase  ll  ol s Reconstruct  portion 
of  ami  extend  apron,  including  relocation 
ot  antenna. 

Muskogee 

Davis  Flo  Id 

01 

PO.hSh 

Reconstruct  pot t Ion  ot  apron. 

Oklahoma  City 
. Will  Roge v s Wo v l d 

0« 

i .*4  t;,i:o 

Reconstruct  and  st lengthen  a pot t ton  of 
trim  Inal  apron  and  ent  tatters  A and  R ; 

Phase  ll  ot  : lonsttm  t taxiwav. 

I 

Oklahoma  City 
! Will  Rogers  World 

| 

12 

2,26  2,  <hh 

lengthen  and  te install  lights  on  parallel 
taxiwav  system  tot  Runwav  l'l/HR;  Phase 

11  ol  : 0 vet  lav  Runwav  I’l./'IR  (*>,800'  x 
lMt'3,  including  matking  and  lighting 
ad |us tment s . 

• Okmulgee 

Okmu  1 goo  Mun id  pa  l 

02 

55.RR0 

Install  tuuwav  lighting,  rotating  beacon, 
lighted  wind  cone,  and  segmented  circle} 
construct  elect!  leal  vault. 

i 

Perry 

Perry  Municipal 

03 

to,  tss 

i 

Const tuct  apt  on  and  connecting  taxiwav; 
install  segmented  circle  and  lighted  wind 
cone. 

Ponca  City 

OR 

h 1 , 200 

Install  lighting  on  parallel  and  connecting 

Ponca  City  Municipal 

; 

1 

1 

taxi wavs,  Including  guidance  signs. 

l.'l 
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APPENDIX  E 

AIRPORTS  GRANT-IN-AID  PROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - E1SCA1  YEAR  1478 


.0 c c > cn  and  nomi 

5f  airport 

Ftdorol 

funds 



Description  of  work 

OKLAHOMA  (Cont'd) 

1 

1 

Ponca  City 

Ponca  City  Municipal 

09 

84,717 

Construct  crash/ f 1 re/rescue  equipment 
building,  Including  connecting  road; 

Phase  I of:  Construct  taxiway  and  relocate 
drainage;  Install  two  security  gates. 

Tulsa 

Tulsa  International 

12 

33,700 

Relocate  a portion  of  perimeter  road, 
Including  drainage. 

Tulsa 

Tulsa  International 

13 

443, 7b7 

1 

Acquire  snow  removal  equipment. 

Tulsa 

Tulsa  International 

u 

3f 249,333 

Reconstruct  runway  and  taxlwav;  Install 
supplemental  wind  cone  and  taxlwav  guidance 
signs;  reloca'e  Category  II  hold  signs 
and  remark  taxlwav;  Phase  1 of:  Reconstruct 
Taxlways  Al,  A2,  A3,  A4,  and  portion 
of  Taxiway  A. 

Tulsa 

Tulsa  Riverside 

03 

84,600 

r a 1 

Land. 

OREGON 

Au rora 

Aurora  State 

02 

440,000 

Install  runway  lights,  lighted  wind  cone, 
and  segmented  circle;  reconstruct  and  mark 
runway;  site  preparation  for  aircraft 
parking  apron;  construct  and  mark  stub 
taxiway . 

Hermlston 

Hermlston  Municipal 

02 

38,000 

Install  perimeter  fencing;  expand  aircraft 
tiedown  areas. 

Hillsboro 

Port  land -HI  1 1 shore 

04 

201,87b 

Land. 

Klamath  Falls 

Kingsley  Field 

03 

224,100 

Rehabilitate  and  mark  portion  of  runway. 

La  Grande 

La  Grande  Municipal 

03 

160,334 

Reconstruct  and  mark  taxlwav. 

Lebanon 

Lebanon  State 

02 

74,200 

Land. 

Medford 

Medford-Jackson  County 

07 

1,413,000 

Strengthen,  mark  and  construct  porous 
friction  course.  Runway  14/32;  strengthen 

vv-u.or,  nurnoj  * - ' ' 1 i ni|i.  urn 

and  mark  taxiways;  construct,  mark  and  light 
i taxiway;  strengthen  and  mark  holding  apron  | 
| and  terminal  apron. 
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AIRPORTS  GRANT-IN-AID  FROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - FISCAL  YEAR  1<»78 


vacation  and  nomt 
of  airport 

I 

Ftderol 

funds 

Description  of  work 

OREGON  (Cont'd)  I 

1 

1 

Pendleton 

Pendleton  Municipal 

OS 

bbO.OOO 

Install  runway  lighting;  reconstruct, 
strengthen,  and  mark  portion  of  runway. 

Portland 

Portland  International 

i 

1 

15 

2,502,723 

Reconstruct,  overlay,  mark,  and  groove 
runway  and  replace  runway  lighting;  Install  j 
taxiway  lights  and  signs;  construct 
asphalt  shoulders  for  runway  and  stabilized 
shoulders  for  connecting  taxiways;  install 
security  fence  and  gates;  construct,  mark, 
and  light  taxiway.  Including  stabillred 
shoulders;  construct  extended  runway  hlast 
pad. 

! Redmond 

Roberts  Field 

05 

527,000 

Land;  construct,  mark  and  light  taxiways; 
acquire  snow  removal  equipment. 

Salem 

NcNary  Field 

Ob 

713,205 

Land;  rehabilitate  and  mark  runways. 

i 

Scappoose 

Scappoose  Industrial  Airpark 

02 

337,500 

Land  and  relocation  assistance;  construct 
and  mark  taxlwavs. 

Troutdale 

Portland  Troutdale 

1 

01 

120,000 

Construct,  mark  and  light  taxiways; 
construct  aircraft  parking  apron,  including 
tiedowns . 

1 PENNSYLVANIA 

State  of  Pennsylvania 

i 

i 

i 

1,58b, 807 

State  Demonstration  Program  grant  In 
accordance  with  Section  28  of  the  Airport 
and  Airway  Development  Act  of  1170,  as 
amended . 

(See  Appendix  F for  list  of  State  Demon- 
stration Program  protects  In  Pennsylvania!. 

! A 1 1 en  t own 

A1 lentown-Rethlehem-Easton 

07 

4b4,778 

Terminal  building  development  (bond 
retirement  1 . 

' Allentown 

! Al lentown-Rethlehem-Easton 

| 

08 

7 28,370 

Fill  mine hole  and  extend  storm  sewer. 

Al lentown 

Al lentown-Rethlehem-Easton 

1 

04 

1 

49,950 

1 

Construct  safety  area  for  runway  and 
taxiway.  Including  relocation  of  the 

Runway  13  medium-intensity  approach 
; lighting  system  with  runway  alignment 
indicator  lights;  modify  security  fencing. 
(Multi-Year  Protect.  Total  Federal 

Commitment  $232,110). 

■ 

I I 

! 1 

* 

- 

J j 


123 


1 


AITENinX  l 

AIRPORTS  GRANT-IN-AID  FROGAM 

PROJECTS  I'LACEP  PNPFR  clRANT  AOREKNFNT  - USUI  YEAR  l»’S 


_3C3t!Cn  ond  nom.  j Pf0)J  r.a.ral  j Description  ot  work 

cf  airport  j no.  < fundi  ! 


P E NNSYl.  VANIA  ( (on  t'.l| 

1 

| 

1 

Al toon* 

A 1 1 oona - B l a t r Conn t v 

Pm 

1 

.'S',  l U 

Instill  nmw.iv  lighting,  visual  approach 
slope  Indicators  1VASI-2  and  \'ASI-m1, 
and  obstruction  lights;  approach  dealing, 
Runwavs  2 and  2P;  acquire  obstruction 
light  easements.  Area  m. 

Reaver  Falls 

Braver  Countv 

01 

1 

If  1,  ’('*4 

Construct  access  road,  aircraft  parking 
apron,  and  connecting  taxlwavs. 

Bradford  i 

Bradford  Regional 

07 

202,:  to 

Reconstruct  aircraft  parking  apron  and 
T-hangar  taxlwavs;  acquire  snow  iemov*l 
broom;  overlay  service  road. 

Bi ad ford 

Bradford  Regional 

PR  i 

1U.VP 

Construct  sand/ snow  removal  equipment 
storage  building. 

But Ifr 

But  In  -Graham 

PI 

<V,'8P 

Construct,  mark,  and  light  aircraft 
parking  apron,  connecting  taxi wav,  and 
crossover  taxiwav. 

Ou Bo  t s 

OuBo i a - J c i t o r son  Conn t v 

’ 

OS 

j 

240 , " SO 

Overlay  a nut  mark  taxlwavs  and  apron. 

F.rlc 

F.rtr  Internal  tonal 

Pn 

ft72#n4^ 

Realign  Powell  Avenue,  Oxer  Road,  and 

20th  Street;  relocate  Runway  <>  localivex; 
modify  Runway  2*4  medium- intrust  ty  approach 
lighting  *v stem  with  runway  alignment 
Indicator  lights;  construct  outfall  drainage, 
sv  s t cm ; v call  gn  pe  r ime  t e t t enc  i ng ; r e \ oc  a t e 
utilities. 

Ei  If 

Etlf  lntoinstU'iwl 

P7 

l»8,«ll 

land  ami  relocation  assistance;  obstruction 
removal . 

(Multi-Year  Protect.  Total  Federal 

C.onm  1 1 men  t $ l7  S , **40)  . 

John a town 

John st own -Cambt ta  County 

04 

B28,*>00 

Overlay  and  maiK  Runwav  IV"  (R,App*  x 

IM'1)  and  parallel  and  connecting  taxlwavs; 
groove  runwav;  acquire  snow  removal 
equipment . 

M l dd l o t own 

Harrisburg  Internal  tonal 

Pm 

021, Rss 

Demo  l i sh  bu  tidings  2 11  and  240 . 

Fht l adrlphta 

Fht ladolphta  Internal  tonal 

2P 

l,7«i»,n0l 

Terminal  building  development  (bond 
retit  ement  ^ . 

Fh(  lade  1 phi a 

Phi  lade l phi  a lnti-m.it  lonnl 

21 

Rl ,7  IP 

Rehabilitate  and  strengthen  apron  diainage 
st rue tures. 

Pitt  A burgh 

ilreatcr  Pittsburgh  Internal  lonnl 

12 

ISO, 000 

1 

1 and , 

! 

t 

I 

k 

f 

l 

I 

* 
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APPENDIX  E 

AIRPORTS  GRANT-IN-AID  PROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - FISCAL  YEAR  1978 


_3cst:cn  and  name 
of  airport 


Proj 

no. 


Federal 

funds 


Description  of  work 


PENNSYLVANIA  (Cont'd) 


Pittsburgh 

13  : 

229,797 

Acquire  snow  removal  equipment. 

Greater  Pittsburgh  International 

, 

Pittsburgh 

1A 

1 ,988  ,A37 

Land  and  relocation  assistance;  obstruction 

Greater  Pittsburgh  International  j 

removal. 

Wi  lkes-Barre 

Wllkes-Barre/Scranton 

International 

05 

378,900 

Acquire  snow  removal  equipment. 

Wl  lkes-Barre 

Wllkes-Barre/Scranton 

06 

538,830 

Overlay,  mark,  and  groove  easterly  and 
westerly  portions  of  Runway  10/28  (3,130' 

International 

x 150');  overlay  and  mark  Taxiways  A and 

E. 

Williamsport 

05 

331,802 

Land;  rehabilitate,  groove,  and  mark 

Wllliamsport-Lycomlng  County 

easterly  A, 000'  of  Runway  9/27. 

(Multi-Year  Project.  Total  Federal 

PUERTO  RICO 

Commitment  $756,866). 

Fajardo 

01 

600,000 

Construct,  mark  and  light  runway  (3,600'  x 

Fajardo 

75'),  west  segment  of  parallel  taxiway, 
connecting  taxiways,  and  aircraft  parking 
apron;  construct  turf  tiedown  apron; 
relocate  and  improve  unpaved  roads; 
modify  unpaved  roadway  intersection; 

Install  perimeter  and  safety  fencing  and 
gates;  install  wind  cone,  segmented  circle, 
and  airport  beacon. 

Ponce 

Mercedlta 

05 

65,603 

Install  runway,  taxiway  and  apron  lighting. 

San  Juan 

Puerto  Rico  International 

RHODE  ISLAND 

08 

1,506,759 

Expand  cargo  apron;  Install  apron  edge 
and  stub  taxiway  lighting;  relocate 
security  fencing. 

Block  Island 

Block  Island  State 

01 

180,000 

Overlay  and  mark  runway  (approx.  2,500'  x 
100');  expand  terminal  apron. 

Providence 

0A 

A05.000 

Acquire  snow  removal  equipment. 

T.  F.  Green  State 

SOUTH  CAROLINA 

Anderson 

Anderson  County 

01 

25,200 

Remove  obstruction. 

APPENDIX  E 


AIRPORTS  GRANT-IN-AID  PROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - FISCAL  TEAR  1478 


_acct!cn  and  nam« 
ef  airport 


Proj.  Ftdoral 
no.  funds 


Description  ot  work 


SOUTH  CAROLINA 
Charleston 

Charleston  AFB/Nuniclpal 


Co 1 umb 1 a 

Columbia  Metropolitan 


Columbia 

Columbia  Metropolitan 


Florence 

Florence  City/County 


I Georgetown 
! Georgetown  County 


| Greenwood 
, Greenwood  County 

i Greet 

I Greenville-Spartanburg 


Hilton  Head  Island 
' Hilton  Head 

I 

Myrtle  Beach 

Myrtle  Beach  Air  Force  Base 


! 2,004,343  Land;  relocate  hazardous  material  storage 
. facility,  Including  apron,  taxiway,  road, 

I and  fencing  serving  this  area. 

(Multi-Year  Project.  Total  Federal 
Commitment  $4, O'* 5, 68 3) . 

282,710  Install  access  road  and  terminal  building 
graphics;  landscaping  of  terminal  building 
area  and  access  road;  Install  energy 
conservation  computer  system  In  terminal 
building;  Install  baggage  conveyer 
equipment . 

i . 

2*>0 ,‘*27!  Reconstruct  1,600*  of  Runway  11/ 2**  and  a 
portion  of  Taxiway  B. 

' (Multi-Year  Project.  Total  Federal 
Commitment  $883,327). 

I 

142,250 1 Expand  and  light  air  carrier  apron  and 
j general  aviation  apron;  construct  and 
* light  taxiway;  strengthen  taxlways  and  air 
carrier  apron. 

(Multi-Year  Project.  Total  Federal 
; Commitment  $335,108). 

52,020  Install  runway  lighting,  visual  approach 
slope  Indicator  (VASI-4),  wind  cone, 
segmented  circle,  and  rotating  beacon. 

I 270,000  | Strengthen  and  mark  runway  (5,000*  x 150') 
and  taxlways. 

I 1,274,740  i Groove  runway  (7,600*  x 150');  obstruction 
| removal;  acquire  crash/flre/rescue  vehicle; 

glide  slope  grading,  Runway  21. 

I (Multi-Year  Project.  Total  Federal 
; Coomltment  $1,384,04  2). 

534,428  Land;  construct  taxiway;  expand  apron; 

I install  runway  lighting. 

^ 867,066  Construct  and  light  taxlwavs;  expand  and 

j light  apron;  relocate  telephone  cables 
and  service  road. 

: (Multi-Year  Project.  Total  Federal 

j j Commitment  $1,475,481). 
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AIRPORTS  GRANT-IN-AID  FROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - FISCAL  YEAR  1978 


_3C3*:cn  and  namt 
sf  airport 


Federal 

funds 


Description  of  work 


SOUTM  CAROLINA 
Union 

Union  County 


SOUTH  D A K 0 T A 


328,956  Pave,  mark  and  light  runway  (3,000*  x 

, 60');  construct  stub  taxiway  and  apron; 
Install  visual  approach  slope  Indicators 
(VASI-2),  and  rotating  beacon;  extend 
runway  safety  area. 


State  of  South  Dakota 


678,838. 


Aberdeen 

Aberdeen  Regional 
Brookings 

Brookings  Municipal 


Huron 

Huron  Regional 


Mitchell 

, Mitchell  Municipal 


Rapid  City 

, Rapid  City  Regional 


289,060  1 


State  Demonstration  Program  grant  in 
accordance  with  Section  28  of  the  Airport 
and  Airway  Development  Act  of  1970,  as 
amended. 

(See  Appendix  F for  list  of  State  Demon- 
stration Program  projects  In  South  Dakota). 


460,856  Land  and  relocation  assistance;  acquire 
snow  removal  equipment. 

(Multi-Year  Project.  Total  Federal 
Commitment  $610,856). 

114,435  Overlay  apron;  Install  security  fence; 

| construct  maintenance  building;  acquire 
; snow  removal  equipment. 

J (Mu'ti-Year  Project.  Total  Federal 
Ccinmitment  $207,480). 

495,500  Reconstruct  portion  of  taxiway;  overlay 

portion  of  taxlwav  and  connecting  taxiway; 
! Install  taxiway  lighting  and  marking; 

acquire  snow  removal  equipment. 

| (Multi-Year  Project.  Total  Federal 
Comnltment  $639,500). 

982,455  Land;  construct,  mark,  and  light  runway 
(3,600'  x 75')  and  parallel  taxiway; 
Install  visual  approach  slope  Indicators 
(VASI-2);  grading  for  future  1,300-foot 
runway  extension  and  parallel  taxlwav; 

1 replace  porous  friction  course  and  mark 
j runway  at  runway  Intersection;  fencing. 

(Multi-Year  Project.  Total  Federal 
: Comnitment  $1,524,686). 
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APPENDIX  E 

AIRPORTS  GRANT-IN-AID  FROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - FISCAL  YEAR  1978 


_3cs*:cn  one  namt 
of  airport 

PfO| 

no. 

F«d«rol  l 
funds 

Description  of  work 

SOUTH  DAKOTA  (Coat'd)  ! 

! 

( 

Sioux  Fails 

Joe  Foss  Field 

09 

330,000 

Install  security  fence  and  gates;  construct 
security  enclosure  and  taxlways  in  general 
aviation  area,  including  bypass  apron; 
Install  standby  power  generator  and  switch 
gear  for  terminal  emergency  power;  install 
security  lighting  for  general  aviation 
area;  acquire  snow  removal  equipment. 

Watertown 

Watertown  Municipal 

i 

, TENNESSEE 

o» 

611,273 

1 

Construct,  mark  and  light  taxiway, 
including  end  and  intermediate  connections. 
(Multi-Year  Project.  Total  Federal 
Commitment  $761,273). 

Arl  lag ton 

Arlington  Municipal 

01 

230,785 

Extend  and  mark  taxiwav;  construct  and 
mark  stub  taxiwav;  expand  aircraft  parking 
apron. 

Bristol 

Tri-City 

1 

08 

573,202 

Land;  site  preparation  for  runway  and 
parallel  taxiwav  extensions;  Install 
security  fencing;  acquire  snow  removal 
equipment. 

(Multi-Year  Project.  Total  Federal 
Commitment  $1  ,476, 274) . 

! Chattanooga 

Lovell  Field 

08 

1,223,380 

Land  and  relocation  assistance;  structures 
and  obstruction  removal;  construct,  mark, 
and  light  taxiway;  expand  terminal  apron; 
strengthen  service  road. 

t 

• Clarksville 
^ Outlaw  Field 

1 

05 

166,556 

Site  preparation  for  runway  extension. 
(Multi-Year  Project.  Total  Federal 
Commitment  $276,615). 

• Knoxville 

McGhee  Tyson 

i 

i 

i 

06 

1,280,258 

Land;  install  Category  11  signs,  Runway 
4L/22R;  strengthen  and  mark  Taxlways  B and 
R-2;  acquire  snow  removal  equipment;  install 
security  fencing;  groove  and  mark  runway. 
(Multi-Year  Project.  Total  Federal 

Commi tmen t $1,334,143). 

Morristown 
; Moore-Murrell 

01 

567,000 

1 

i 

1 

Land;  extend  runway  (1,700'  x 100'); 
install  runway  and  taxiway  lighting,  visual 
approach  slope  indicator  (VAS1-2),  runway 
end  identifier  lights,  wind  cone,  and 
segmented  circle;  approach  clearing. 

1 

I 
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APPENDIX  E 

AIRPORTS  GRANT-IN-AID  PROGAM 

PROJECTS  rtACFP  I’NPFR  OR  ANT  AJRFFMFNT  - FISCAI  YFAR  l«7b 


..  . ...  , — . . r 

_3C2*-Cn  aid  nom« 
st  airport 

PtO|J 

no 

c*daro 1 
funds 

Description  of  worn 

TFNNESSEE  (Cont’d) 

1 

1 

1 

| 

Nashville 

Nashville  Nr  t topo  l i t an 

10 

2 c.  ,400 

Acquire  c rash/ f i re /rescue  truck  and 
auxiliary  equipment. 

Nashvl lie 

Nashville  Metropolitan 

TEXAS 

11 

1,140, OS 2 

Strengthen  and  matk  runwac  in,n00'>  x 

ISO’';  install  runway  lighting  and  groove 
runway. 

AM  lcn« 

AMtrnr  Nun  let  pul 

07 

'7  s,  *88 

Phase  111  of:  Reconstruct , mark,  and  light 
Runwav  PR/.tM  (n,000'  \ 150M;  construct, 
mark,  and  light  east  parallel  md  associated 
t ax i way  s se  t v i ng  Runwav  l "*R/  } M ; site 
preparation  for  Taxlwav  C;  install  taxiwax 
guidance  signs. 

Amarillo 

Amarillo  International 

07 

' W,  US 

Construct  and  light  general  aviation  aprons 
and  connecting  lax {ways;  Install  fencing: 
construct  access  road. 

Aust In 

Robert  Mueller  Municipal 

07 

si x # s S s 

Reconstruct  and  expand  west  side  terminal 
lamp;  extend  and  light  taxlwav;  groove 
runwav;  marking. 

1 Bow l C 

I Bowie  Municipal 
| 

01 

: to. ooo 

land;  construct  runway  ( l.C'OO*  x c»0M 
and  ac c v s s t axlvav s ; re loc a t e utilities; 
install  fencing;  clearing. 

1'  rovn  a v 1 1 1 e 

Pi ovnsvt 1 le  Internal  tonal 

07 

87,300 

Install  taxlwav  lighting;  construct  box 
culvert  in  extended  saletv  area  to 

Runwav  1 'R . 

■ Co l eman 

1 Co l eman  Mun le l pa l 

i 

01 

200,000 

Reconstruct,  relocate,  mark,  and  light 

Runway  IB/.U  0,800*  x ,*V),  including 
safety  area  grading;  construct  and  mark 
taxlwav;  reconstruct  portion  of  apron; 
install  beacon,  segmented  circle  and 
lighted  wind  cone. 

; 

. Corpus  Christ  1 

On 

1.21'.  SCO 

Recons t rue t and  ove i l av  a i r c a rr  t e t t amp ; 

* Corpus  Christ!  International 

i 

reconstruct  and  expand  access  toad; 
reconstruct  portion  of  terminal  loop  road; 
construct  turnaround  for  fuel  favut;  Install 
security  gates;  construct  terminal  concourse 
security  wall. 

Pallas 

ib 

l '0,232 

Acquire  snow  removal  equipment. 

Pallas-Fort  Worth  Regional 
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AIRPORTS  GRANT-IN-AID  PROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - FISCAL  YEAR  1978 


■_3cct:cn  and  name 
of  airport 

Proj. 

no. 

Federal 

funds 

Description  of  work 

TEXAS  (Cont'd) 

i 

1 

Henderson 

Rusk  County 

01 

176,566 

Overlay  runway  (3,000'  x 75');  expand 
aircraft  parking  apron;  Install  runway 
lighting,  lighted  wind  cone,  segmented 
circle,  and  rotating  beacon;  marking. 

Houston 

Houston  Intercontinental 

11 

1,626,278 

Construct  vehl>  ular  U-ramp  and  curb  lanes 
for  Terminal  C cjnstruct  backfill  for 
portion  of  air  aft  apron. 

Houston 

William  P.  Hobby 

06 

225,000 

Overlay  runway  with  safety  surface 
treatment. 

Huntsville 

Huntsville  Municipal 

03 

200,000 

Extend  runway  (1,300'  x 100'),  including 
turnaround;  install  runway  lighting  on 
extension;  marking. 

Kerrville 

Kerrville  Municipal 

03 

122,050 

| 

Install  localizer  and  outer  marker  for 

Runway  12/30;  relocate  non-directional 
beacon. 

Kountze 

Hardin  County 

01 

300,000 

Construct  and  mark  runway  (3,800'  x 75), 
stub  taxiway,  and  apron. 

Kountze 

Hardin  County 

02 

58,500 

Install  runway  lighting,  visual  approach 
slope  indicator  (VASI-2),  rotating  beacon, 
segmented  circle  and  lighted  wind  cone. 

Lake  Jackson 

Brazoria  County 

02 

400,000 

Construct  stub  taxiway  and  aircraft 
parking  apron;  install  runway  and  taxiway 
lights;  construct  access  road;  approach 
clearing;  marking. 

Laredo 

Laredo  International 

02 

291,801 

Rehabilitate  runway  and  taxiway  lighting; 
install  taxiway  guidance  signs,  emergency 
standby  generator,  segmented  circle,  and 
fencing. 

Longview 

Gregg  County 

06 

70,200 

Rehabilitate  runway  lighting  system. 

Longview 

Gregg  County 

07 

131,650 

Improve  safety  area  for  Runway  17;  acquire 
snow  removal  equipment. 

Lubbock 

Lubbock  International 

11 

770,263 

Complete  extension  (3,000'  x 150')  of 

Runway  17R/35L  and  associated  parallel 
taxiway;  overlay  Taxiway  A;  runway  and 
taxiway  lighting  and  marking. 

1 
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AIRPORTS  GRANT- IN- AIO  PRCGAM 


PROJECTS  PLACED  UNDER 

PR  ANT  AGREEMENT  - FISCAt  YEAR  1478 

_3C3*'on  and  nomi 

5f  airport 

1 

Proj. 

no. 

F$d,ra 1 
fund* 

j 

Descriptor)  of  worn 

Tin  S (Pout'd)  I 

( 

1 

Lubbock 

Lubbock  International 

12  1 

1 

400,000 

1 

Kxtend,  light,  ami  mark  taxi  wav. 

(Multi-Year  Project.  Total  Federal 

Comm  1 1 men  l $ 1 , 0 5 t , S lt» ) , 

l.ufkln  ! 

02 

225,000 

l.anas  Install  localizer,  oulet  market. 

Angel  In a County 

| 

atul  non-aitect  lonal  beacon  lot  Runway  7/.r<>. 

l 

McAllen 

Millet  International 

OS 

2b<> , 500 

Const  t uc t c rash/ 1 l re /rescue  equ l pment 
building,  IdtJmllng  related  utilities  and 
surface  access. 

McAllen 

Millet  luternat tonal 

; 

06 

17  I,b00 

Kxtend  and  light  taxi way;  install  runway 
lighting.  Including  pilot  remote  controls 
Install  visual  approach  slope  Indicator 
(VASl-2) t extend  genet al  aviation  apron; 
fencing;  marking. 

McKinney 

McKinney  Municipal 

•• 

147,000 

Phase  11  of:  Laud;  pave  runway  (approx. 

x 7 *>* ) j construct  lime- treated 
subgrade  tot  stub  taxiway  and  apron. 

Midland 

Midland  All  park 

" 

r»s,ooo 

Install  runway  lighting  and  segmented 
circle;  light  existing  wind  tee;  marking. 

I 

• Mia  l am! 

1 Ml  a l ana  Regional  Alt  Terminal 

1 

1 

10 

764,012 

Phase  111  consisting  of:  Complete 
strengthening  and  reconstruction  of 
terminal  apron. 

i M t a t attil 

| Ml  ill  ami  Regional  Ait  Teem  Inal 

i 

i 

i 

“ 

10,000 

Construct  two  pedestrian  bridges;  install 
four  passenger  loading  bridges,  baggage 
carrousel  equipment,  and  passenger 
elevator;  reconstruct  and  widen  access 
mad;  remodel  ticket  lobby;  construct 
concourse . 

(Multi -Year  Protect,  Total  Kedeial 

Comm 1 1 nu  n t $1,172,771). 

Plalnview 

Male  County 

01 

78t>,482 

Phase  l of i Reconstruct  Runway  *122, 

San  Angrlo 

Mathis  Field 

1 

OS 

U196<»1 

1 

1 

t Renovate  and  expand  passenger  terminal 
' building,  Including  baggage  handling 
| equipment,  public  seating,  and  land- 
scaping. 

( (Multi-Year  Project.  Total  Federal 

1 Count  l tmen  t $ .’8  t , 18 ) . 

San  Angulo 

Mathis  Fluid 

| Ob 

j >>4,4b2 

, Phase  l oft  Construct  access  and  service 
) road. 

i 
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AIRPORTS  GRANT-IN-AID  FROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - K1SCAI  YEAR  1»78 


_3cs»:cn  and  nam« 
of  airport 

— 

Proj. 

no. 

F«d«ro 1 
funds 

Description  of  work 

r e x a s (corn'd) 

1 

San  Antonio 

San  Antonio  International 

08 

1, (>03, 102 

Reconstruct  and  mark  portions  of  Taxiways 

N,  0,  and  F,  including  Incidental  lighting 
adjustments;  construct,  mark,  and  light 
portion  of  Taxi way  N;  construct  and  light 
access  road. 

San  Antonio 

S 1 1 nson  Mun 1 c 1 p a l 

02 

81  ,‘>40 

Install  runway  and  taxlwav  lighting. 

1 

Sulphur  Springs 

Sulphur  Springs  Municipal 

01 

250,000 

Phase  l of:  Construct  and  light  runway 
( pprox.  1,900'  x 75' )#  stub  taxi way, 
and  apron;  Install  lighted  wind  cone  and 
to  t a 1 1 ng  be  ac  on ; 111a  r k 1 ng . 

Ty  l e r 

Pounds  Field 

04 

1,585,000 

Overlay,  extend,  light,  and  mark  runway 
(from  5,102*  x 150'  to  7,200'  x 150'), 
ini luding  extended  safety  area  grading; 
construct,  mark,  and  light  taxlwav; 
relocate  County  Road;  lower  portion  of 

Fish  Trap  Road,  Including  water  line; 
clear  approach  and  transition  surfaces; 
fenc ing. 

Waco 

^ Waco-Had 1 son  Cooper 
j 

OS 

26 S, 000 

Overlay  and  mark  runway  (b,b00*  x 150') 
and  taxi way. 

i Wichita  Falls 
| Sheppard  AFR/Wlchita  Falls 

Munlc Ipa l 

04 

1'*  ,077 

Expand  terminal  building  (approx.  800  sq. 
ft.),  including  incidental  remodeling  of  a 
portion  of  the  existing  building. 

i 

! Whlchlta  Falls 
, Sheppard  AFR/Wlchlta  Falls 
Municipal 

i 

os 

624,500 

Const  rue t connec ting  t ax i wav s ; i econs t rue t 
access  roads;  expand  baggage  claim  atea 
and  parking  apron. 

T R II  S T T E R R l T 0 R Y 

Moon  l » 1 and 
, Truk  International 

1 

02 

3,729,585 

Perform  site  preparation;  construct 
protective  structure  for  Runway  4/2.'; 
provide  dredge  fill  foi  runway  pavement 
structure  and  safety  ateas;  construct 
runway  drainage  culverts  and  ditches. 

Pe  Ipe  tnlinaru 
i West  Tinian 

02 

158,650 

Construct  and  grade  sections  of  runway 
safety  areas  for  Runway  8/2t»;  Install 
supplement al  wind  cones  and  security 

t 

and  pe  r Ime  t e r f enc i ng . 

l 

i 

I 13 
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A1TENDIX  E 

AIRPORTS  GRANT- IN- AIO  PROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - FISCAL  YEAR  1478 


_3C3*  cn  ond  nom« 
sf  airport 

ffl 

o 

Federal 

funds 

Description  of  work 

T RUST  TERRITORY  (Coi 

It'd? 

! 

| 

Pe  Ipe  inimaru 

West  Tinian 

03 

140,785 

i 

Acquire  crash/f ire/ rescue  vehicle  and  two 
proximity  suits. 

Kota  l s l ami 

Kota  International 

02 

140,784 

Acquire  crash/f lre/rescue  vehicle  and  two 
proximity  suits. 

II  T A II 

1 

Provo 

Provo  Municipal 

04 

28b, 074 

Overlay  runway  with  bituminous  leveling 
course  and  open  graded  plant -mixed  surface 
course  (approx.  7,100'  x 150')  mark; 
expand  aircraft  parking  apron. 

Klchfleld 

Kichfield  Municipal 

149, 102 

Land;  construct  apron. 

Suit  Lake  City 

Salt  l.ake  City  International 

04 

3, 114,  *>00 

Extend  terminal  apron,  Including  shoulder 
stabl 1 1/at  Ion;  install  apron  edge  flood- 
lighting and  taxiway  guidance  signs, 

Install  security  fence,  security  wall 
barrier,  gates.  Terminal  Unit  No.  2 
security  lighting,  and  apron  floodlighting, 
Concourses  A and  B,  Terminal  Unit  No.  1. 

VERMONT 

Ra  r re -Mon  t pe 11 e r 

Edward  F.  Knapp  State 

05 

50b, 4 lb 

Reconstruct,  mark,  and  light  runway 
(approx.  3,600*  x 100');  expand  aircraft 
parking  apron;  reconstruct  stub  taxiwav;  | 

Install  obstruction  lighting.  Including 
land. 

Burl lngton 

Burlington  International 

08 

742,500 

Acquire  snow  removal  equipment. 

Montpelier 

Springfield  State 

VIRGINIA 

04 

270,000 

Inst All  runway  lighting,  including 
electrical  vault;  reconstruct  aircraft 
parking  apron;  expand  aircraft  parking; 
construct  stub  taxi way;  install  lighted 
wind  cone  and  segmented  circle;  relocate 
fuel  facilities. 

' 

Brookneal 

Rrookneal-Campbell  County 

01 

250,000 

Land;  site  preparation,  Phase  I. 

| 

Chariot  tesvl 1 le 

Chariot  tesvl l le-Albemat le 

05 

49 , 500 

Install  security  fencing  and  automatic 
doors  for  crash/f lre/rescue  building; 
acquire  snow  removal  equipment. 

L 
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AIRPORTS  GRANT- IN- AIO  PROGAM 

PROJECTS  PLACED  UNDER  OR  ANT  AGREEMENT  - FISCAL  YEAR  1978 


_OCC»:cn  and  nomi 
cf  airport 

Proj. 

no. 

P«d«rol 

funds 

Description  of  work 

VIRGINIA  (Cont 'd> 

1 

1 

Char  lottesvl  l le 

Char Lottesvi l le- Albemarle 

Ob  1 

839,195' 

! 

1 

Strengthen  runway  (6,000'  x 150');  marking. 
(Multi-Year  Project,  Total  Federal 

Cornu  1 1 men t $1,187,142). 

Chesapeake 

Chesapeake  Municipal 

04 

104,253 

Expand  apron  and  construct  apron. 

Danvi l le 

Danville  Municipal 

i 

l 

i 

04 

180,561 

Land  and  relocation  assistance;  obstruction, 
removal;  construct  addition  to  crash/fire/ 
rescue  equipment  building;  install  security 
fencing,  perimeter  fencing,  and  security 
partition  in  terminal. 

Lynchburg 

' Lynchburg  Municipal 

715,500 

Extend,  mark  and  light  taxiway;  rehabili- 
tate runway  lighting;  replace  obstruction  | 
light  tower;  relocate  runway  visibility 
value  unit. 

Newport  News 

Patrick  Henry  International 

08 

9 lb , 109 

Relocate  and  reconstruct  portion  of  taxi- 
way,  Phase  1;  site  preparation  for  Phase  1 1 .j 
(Multi-Year  Project.  Total  Federal 
Commitment  $1,593,875). 

Norfolk 

| Norfolk  International 

i 

07 

283,500 

Acquire  crash/f ire/rescue  vehicle;  Install 
runway  lighting,  obstruction  lights,  and 
towers . 

Norfolk 

Norfolk  International 

08 

205,667 

Acquire  snow  removal  equipment. 

Norfolk 

' Norfolk  International 

()*) 

274,500 

Install  security  fencing. 

. Roanoke 

' Roanoke  Municipal 

08 

535,590 

Land;  install  perimeter  fencing. 

1 

Staunton 

Shenandoah  Valley 

1 

* 

1 

07 

350,000 

Overlay  and  groove  runway  (6,000'  x 150'), 
Stage  II;  overlay  stub  taxlwavs;  mark 
runway  and  taxlways;  shoulder  grading. 
(Multi-Year  Project.  Total  Federal 
Commitment  $500,000). 

'■  Tangier 
, Tangier  Island 

04 

' 281,183 

Strengthen  apron  and  taxiway;  extend 
runway  (550’  x 75 * ) ; expand  apron. 

West  Point 

. West  Point  Municipal 

} 

9 

01 

1 

! 200,000 

I 

1 Overlay  and  mark  runway  (3,700'  x 75'). 
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AIRPORTS  GRANT-IN-AID  FROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - FISCAL  YEAR  1978 


_3cs*!cn  and  name 
of  airport 


Proj.  Federal 
I no.  funds 


Description  of  work 


VIRGIN  ISLANDS 


St.  Croix 

Alexander  Hamilton 


S t . Thomn s 
i Harry  S.  Truman 


St.  Thomas 
Harry  S.  Truman 

WASHINGTON 

Auburn 

Auburn  Municipal 
Re 1 1 Ingham 

Be  1 1 Ingham  International 


. Bremerton 
Kitsap  County 


2,691,000  Strengthen,  mark  and  groove  runway  (7,612' 
x ISO'),  Including  runway  end  blast  pave- 
' ment;  strengthen  and  expand  terminal  apron, 
Including  apron  edge  lighting  and  flood- 
j lights. 

I (Multi-Year  Project.  Total  Federal 
! Commitment  $3,747 ,876) . 

IS, 431,844  Site  preparation  and  obstruction  removal. 
Runway  10/28  (7,000'  x iso'),  including 
parallel  taxiway  and  aprons. 

(Multi-Year  Project.  Total  Federal 
Cotttni tment  $17 ,70  3,844)  . 

I 1 

1,57.1,4  18  Construct  seven  replacement  duplex  housing 
' units,  including  paved  access  road. 


49,500  Land. 


1,210,000'  Laud;  construct,  mark,  and  light  taxlwavs; 
| construct  terminal  apron,  including 
j lighting  and  safety  fencing;  construct, 
mark,  and  light  access  road;  relocate 
FAA  direction  finder  antenna  and  Weather 
Bureau  instruments;  remove  obstructions; 
rehabilitate  and  expand  aircraft  parking 
i apron;  fencing. 

I 

Shi, 600  | Construct,  light,  and  mark  taxlwav; 

{ remark  the  runway  displacement  and  Install 
| runway  threshold  lights;  construct  airport 
service  road;  extend  runway  lighting. 


Ke  1 so 

Ke  1 xo-l.ongv  1 ew 


Lope  / 

Lope/  Island 


250,000,  Land  and  relocation  assistance;  structure  ' 
removal;  construct  and  mark  taxlwav  and 
partial  airport  entrance  road. 

I 

159,124;  Construct  runway,  taxlwavs,  and  apron; 

I relocate  powoi  line;  obstruction  removal; 
runway  and  taxiway  marking. 


Ol  vmpl  a 
Olympia 


04  j 150,000;  Install  security  fencing  and  radio  control  , 
I equipment  for  runway  lighting;  Improve 
runway  approach;  construct  and  mark  taxlwav. 


i 
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AIRPORTS  GRANT-IN-AID  PROGAM 

PROJECTS  PLACED  UNDER  CHANT  AGREEMENT  - FISCAL  YEAR  l‘>78 


_3C2t:cn  and  nami 
of  airport 


Proj.  F*a*rol 
na  fund* 


Description  at  work 


WASHINGTON  (Cont *d) 


Pasco 

Trl-Clties 


, 111,.!sl  I.nmt  and  relocation  assistance;  obstruction 
removal;  install  satetv  fencing;  extend, 
mark,  and  light  taxlways;  rehabilitate, 
mark  and  light  taxiwav;  stabilize  primary 
| surface.  Runway  1I./21R. 

(Multl-Yeai  Pni|ert,  Total  Federal 
Conan  1 tment  $ 1 SO , ' . 


Port  Angeles 
i William  R.  Fairchild 
I International 


Seat  t le 

Boeing  Field-King  County 
Internet  tonal 

Seat  t le 

Seat  t le-Tacoma  Internet ional 


i Seattle 

! Seat t le-Tacoma  International 


| Spokane 
, Felts  Field 


i Spokane 

Spokane  International 


Wenatchee 
Pang bo rn 


2‘>0,02S]  Construct  aircraft  parking  apron  with 

tiedowns,  including  removal  of  T-hangar 
and  relocation  of  utilities  and  business; 

I construct  and  mark  taxiwav;  install  beacon 
and  tower,  safety  fencing  and  apron  flood- 
lighting. 

4 '0, 000'  Extend,  maik,  and  light  taxi way. 


1 ,801,000 


| Construct  crash/f ire/rescuc  equipment 
building,  including  carport  for  security 
vehicles  and  mobile  hospital;  demolition 
1 of  existing  tire  stat (rn;  modify  service 
; road. 


‘>70,088  Land  and  relocation  assistance;  functional 
replacement  of  Bow  Lake  Reservoir. 

' (Multi-Year  Project.  Total  Federal 
Comml tment  $1 ,881 ,8011 . 


10,010  Install  taxiwav  lighting. 


1,'lb, 187  I Expand  and  Improve  terminal  building; 

remove  runway  obstructions;  improve  runwav 
i shoulders;  strengthen  and  mark  taxiwav; 
i improve  taxiwav  safety  area;  construct, 
mark,  and  tight  taxiwav;  expand  terminal  I 
apron;  expand,  light,  and  mark  terminal 
access  road;  rehabilitate  and  maik  fuel 
I farm  road. 

I (Multi-Year  Project.  Total  Federal 
I Commitment  $8 , 1 17 ,80» ) . 

100,000  i Acquire  snow  removal  equipment ; construct 
and  mark  taxiwav;  reconstruct  and  maik 
taxiwav  and  portion  of  runwav,  including 
revision  of  threshold  lights;  expand 
i general  aviation  apron. 


r 


APPENDIX  E 


AIRPORTS  GRANT-IN-AID  PROGAM 

PROJECTS  Pl.ACED  UNDER  CHANT  AGREEMENT  - FISCAt  YEAR  1178 


_3cat:on  and  nomi 
ct  dirDorl 

WASHINGTON  (Coni  Ml 


Yakima 

Yakima  Air  Terminal 


PfO|.  Ftd«rol 
no.  fund* 


1,724,711 


Description  of  work 


land ; extend,  light  end  mark  runway  (from 
approx.  8,600*  to  7,600')  and  taxlwav; 
strengthen  and  mark  taxlwav;  strengthen 
portion  of  terminal  apron;  relocate  visual 
approach  slope  Indicator  IVAS1-4),  glide 
slope,  Runwav  1/27,  Including  weather 
Instruments;  grade  extended  runway  safety 
area;  relocate  and  mark  taxlwav;  fencing. 
(Multi-Year  Project.  Total  Federal 
Commitment  $2, 422,447). 


WEST  VIRGINIA 
Berkley 

Raleigh  County  Memorial 


Charleston 

Kanawha 

K 1 k Ins 

F I k ins- Randolph  County 


Hunt ington 
Tr  l -State 


I l.ewlsburg 

Greenbrier  Valley 


l.ewlsburg 
Greenbrier  Valiev 


l.ogan 

logan  County 


lbl,lb2|  Expand  general  aviation  apron;  construct  | 
taxi ways;  street  lighting  for  entrance 
1 road. 

i (Multi-Year  Project.  Total  Federal 
Commitment  $210,121). 

i 

7'4,bOD:  Overlay  and  strengthen  taxlwav;  extend 
taxlway;  reconstruct  portion  of  taxlwav. 

'71, 04V  land;  remove  obstructions;  mark  displaced 
threshold,  Runwav  11;  Install  runway  and 
I taxlwav  lighting  and  obstruction  lighting; 

■ acquire  snow  removal  equipment. 

I 

2 '0,000  I Renovate  and  expand  terminal  building; 

construct  access  road  to  new  general 
I aviation  area. 

(Multi-Year  Project.  Total  Federal 
’ Commitment  $7it,0lD. 

81,21' | Construct  crash/ fire/ rescue  - snow 

removal  equipment  building;  acquire  snow 
removal  equipment. 

I 

t, 28', 178;  Phase  It  Site  preparation  lot  runwav 
extension  (1,000'  x 1'0')  and  taxlwav 
extension;  relocate  medium- Intensity 
approach  lighting  system  with  runway 
alignment  Indicator  lights. 

I (Multi -Year  Project.  Total  Fvdetal 
Commitment  $',4",'78). 

I '0,000  | Site  preparation  for  stub  taxlwav  and  apron. 
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APPENDIX  E 

AIRPORTS  GRANT-IN-AID  PROGAM 

PROJECTS  PLACED  UNDER  OR  ANT  AGREEMENT  - FISCAL  YEAR  1478 


_3C3t:cn  and  nomt 
cf  airoort 

Proj. 

no. 

Ftdorol 

funds 

Description  of  work 

WEST  VIRGINIA  (ContM 

1 

Mart insburg 

Eastern  W.  V.  Regional 

0? 

10,  iso 

land;  install  perimeter  fencing  and  gates. 

Morgantown 

Morgantown  Municipal 

05 

l,H4,  540 

Reconstruct  portion  of  taxlwav;  relocate 
crash/f Ire/rescue  equipment  building; 
expand  general  aviation  apron  and  terminal 
apron. 

Parkersburg 

Wood  County 

OS 

281, 164 

Expand  terminal  apron;  construct  taxlwav; 
strengthen  taxlwav;  expand  general  aviation 
apron;  Install  security  fence  around  fuel 
farm. 

Wheeling 

Wheel Ing-Ohlo  County 

01 

.161, S7S 

Overlay  and  mark  runway  (4,500'  x ISO'). 

WISCONSIN 

Ant Igo 

Langlade  County 

1 

i 

| 

01 

405,590 

Land;  extend  runway  (from  1,000'  x 7 S'  to 
4,000'  x 7S'l  with  turnaround;  reconstruct 
apron  with  tiedowns;  bury  power  line; 
obstruction  removal;  construct  electrical 
transclosure;  runway  and  taxlwav  lighting 
and  marking;  Install  lighted  wind  cone  and 
wind  tee,  radio  control  of  lighting,  and 
runway  end  Identifier  lights. 

Eau  Claire 

Eau  Claire  Municipal 

l 

i 

t 

OS 

222,372 

Expand  general  aviation  apron.  Including 
tiedowns;  construct  snow  removal  equipment 
building.  Including  apron  and  access  roads; 
Install  runway  lighting;  acquire  snow 
removal  equipment. 

(Multi-Year  Project,  Total  Federal 

Oonml  tment  $466,526). 

' Green  Bay 

Austin  Straubel  Field 

i 

i 

i 

07 

550,763 

Land;  overlay  light  and  mark  runway  (1,200' 
x 75');  pave  and  mark  shoulders  on  runway; 
acquire  crash/f 1 re/ rescue  vehicle,  four 
proximity  suits,  and  snow  removal  equipment, 
(Multi-Year  Project.  Total  Federal 

Comm! tment  $850,524). 

Janesville 

1 Rock  County 

05 

116,217 

Acquire  crash/f lre/rescue  vehicle  and  snow 
removal  equipment;  Install  fire  alarm 
siren. 

(Multi-Year  Project.  Total  Federal 

Cnmnit  tment  $188,181). 

LaCrosse 

LaCrosse  Municipal 

os 

1,500,000 

Overlay  and  mark  runwav  (8, Sin'  x ISO') 
and  Intersecting  transitional  pavement s . 

I 

l 

I 

\ 
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APPENDIX  E 

AIRPORTS  GRANT-IN-AID  FROGAM 

PROJECTS  P1AC.ED  UNDER  CR ANT  AGREEMENT  - EISCAI  YEAR  1«7R 


_;c;'  on  ono  ncm» 

Cf  Jtrporf 

T ”"1 

| P'0l\ 

! no 

r ■ n 

| c»<3tral  1 
funds 

Description  of  work 

WISCONSIN  ICont'd' 

1 

1 

Madison 

Pane  County  Keg  tonal -Truax 
Field 

07 

i,  158,122 

Reconstruct  and  expand  general  aviation 
apron;  overlay  portion  of  taxiway,  marking; 
tiedowns;  drainage;  apron  and  taxiwav 
lighting;  install  securitv  fencing  and 
gates. 

Man! towoi 

M an i t owo c Municipal 

0.1 

AOS,  800 

Reconstruct  and  mark  runwav  (*>,000'  x 100' \ 
including  intersecting  transitional  pave- 
men  t s . 

Ml Iwaukee 

General  Mitchell  Field 

04 

1 l,tl0#S0li 

Overlay,  reconstruct  and  mark  portion  of  ' 

i unway  (approx.  1,000*  x lr'0')  and 

assoc l at ed  t mx t wavs;  construct  ami  mark 
now  paved  shoulders;  revise  associated 
runwav  and  taxiwav  lighting  systems; 
drainage;  modifv  Cat ego rv  l l runwav  powet 
and  con t vo l s ; rehab 1 1 i t a t c and  rep l ac e 
security  fencing;  install  two  gates. 
(Multl-Yeat  Froject.  Total  Federal 
Comm  i t men  t $ '8  2 , 000 ) . 


Mi Iwaukee 

Lawrence  J.  Timmerman 

02 

250,000 

Ove v l ay  and  ma rW  t ax i wav  s ; c on s t \ uc t and 
light  holding  apron;  remove  and/or  mark 
and  light  obstructions. 

Mo si nee 

Central  Wisconsin 

0’S 

180,000 

. 

Reconstruct  portions  ot  runways  (approx. 
1,170  s.v.5;  Install  subdrain  system. 

Now  Richmond 

Nov  Richmond  Municipal 

01 

l ('('  ,840 

Overlay  runwav  (',000*  x and  turn- 

around, apron,  and  taxiwav;  mark  runway 
and  taxiwav;  install  runway  and  taxiwav 
lighting  and  lighted  wind  tee;  light 
existing  wind  cone;  construct  elect! leal 
vault . 

Rhinelander 

Rhine lander -One Ida  County 

04 

Acquire  snow  removal  equipment;  construct 
c rash/f l re/ rescue  - snow  removal  equipment 
building;  construct  taxlwavs,  terminal 
apron,  entrance  road,  and  service  toads; 

• construct  electrical  vault  and  equipment; 
construct  blast  pad,  Runwav  Install 
taxiwav  apron  and  road  lighting  and 
marking;  install  securitv  and  safety 
fencing;  obstruction  removal;  marking. 
(Multi-Year  Project . Total  Federal 


Comm i t men  t $ l . I 0 . 000 1 . 


AFPEND1X  E 

AIRPORTS  GRANT-IN-AID  PROGAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  - FISCAL  YFAR  1476 


_3C3*  cn  arid  noffli 

cf  airport 


PrOj 

no. 


F«d*ral 

funds 


Description  of  work 


WISCONSIN  (Cont'd! 
West  Rend 

West  Rend  Municipal 


Wisconsin  Rapids 
Alexander  Field-South  Wood 
County 

W Y 0 M 1 N G 
Rig  Plney 

Pig  Plney  Municipal 


Casper 

Natrona  County  International 


1 Cheyenne 

Cheyenne  Municipal 

Cody 

Cody  Municipal 


Gillette 

Gl  1 le t te-Camphel l County 

Jackson  Hole 
Jackson  Hole 


01 


01 


02 


Oh 


03 


04 


03 


02  ! 


b 34, 128  Land;  reconstruct  portions  of  runway  and 

i taxiway;  Install  subdrain  system;  marking; 
1 Install  runway  lighting,  visual  approach 
slope  Indicators  (VASI-4),  lighted  wind 
; cone,  wind  tee,  radio  controls,  remote 
I control  panels,  and  electrical  vault; 

: obstruction  removal;  obstruction  lighting; 
j remove  tetrahedron  and  thresholds, 

Runways  13  and  31;  marking. 

40,000|  Install  runway  lighting  and  runway  end 
Identifier  lights;  obstruction  removal. 


84, 83  l Remove  existing  and  Install  runway  light Ingj 
including  visual  approaih  slope  Indicators 
(VASI-2);  Install  segmented  circle  and 
rewire  existing  lighted  wind  cone;  relocate! 
beacon;  construct  electrical  vault. 


354,012 


Install  security  fencing;  construct 
gatehouse  and  Install  closed  circuit 
television;  construct  (approx.  17b, bb7 
s.y.)  bituminous  porous  friction  course  on 
Runway  3/21,  including  marking;  reconstruct 
air  carrier  apron;  construct  terminal  aeces 
road;  overlay  aircraft  parking  apron;  con- 
struct addition  to  terminal  building. 
(Multi-Year  Project.  Total  Federal 
Consul tment  $l,b.30,b80J. 


130,0001  Acquire  snow  removal  equipment. 


130,408  Land;  expand  apron  and  taxlwav  facilities, 
Including  tiedowns;  Install  tiedowns  on 
| existing  apron. 

j (Multi-Year  Project.  Total  Federal 
j Comal tment  $280,408'. 

241,348  Construct  and  mark  taxiway. 


2hO,47  1|  Construct  addition  to  terminal  building. 
Including  covered  walkways;  Install 
security  fencing. 


I 
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APPENDIX  E 

AIRPORTS  GRANT-IN-AID  PROGAM 

PROJECTS  PLACED  UNDER  OR ANT  AGREEMENT  - FISCAL  TEAR  10’S 


_occ* cn  otJ  nomi 
if  airport 

1 

PrO|. 

no. 

rtd«ral 

funds 

- 1 

Description  of  work 

WYOMING  (Cont’d' 

i 

Laramie 

General  Brees  Field 

01 

7 1 

Install  visual  approach  slope  indicators 
(VASI-4)  and  runway  end  identifier  lights. 

Pove  1 1 

Pove l l Mun l e ipa l 

02 

126,000 

Expand  terminal  apron;  construct  aircraft 
tiedowns;  construct  aircraft  tiedowns  on 
existing  apron;  construct  and  mark  hangar 
access  taxlvav. 

Riverton 

i Riverton  Reston.il 

| 

os 

S 50, 640 

install  security  floodlights  and  extend 
security  fencing;  strengthen  and  expand 
apron . 

Rock  Springs 

Rock  Sprlngs-Sveetwater 

County 

04 

173, ISl 

Relocate  Instrument  Landing  System/ Approach 
Light  Svstem  from  Runway  7/25  to  Runvav 

9/27, 

Rock  Springs 

Rock  Springs  Sweetwater 

County 

1 

Oh 

2,500,000 

| . 

Site  preparation  (second  stage'  of  Runway 
»/27  (approx.  1,000’  x 150’);  pave,  light, 
and  mark  runway  (approx.  10,000*  x 150’ ), 
including  incidental  grading;  construct, 
light,  and  mark  terminal  apron  and  taxlwavs; 
relocate  weather  bureau  equipment;  recon- 
struct general  aviation  apron;  install 
security  fence  and  gates. 

(Multi-Year  Project.  Total  Federal 

1 

Comm i tmen  t $2,800,0001. 

1 Saratoga 

J Shively  Field 

02 

474 ,840 

Overlay  and  mark  runway  (approx.  8,400’  x 
75’),  taxlvav,  and  apron;  construct  and 

1 

mark  new  apron;  fencing. 

I 

, Wo r land 

04 

3h0 ,000 

Construct  and  mark  friction  wearing  surface 

1 Worland  Municipal 

» 

on  runway  (approx.  7,000’  x 100’);  construct 
and  mark  taxiway  to  hangar  area:  grade  for 
drainage  for  Runway  14;  install  security 

fence.  I 

j 
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APPKNP1X  K 


r 


PROJKC'TS 

IN  STALK  DEMONSTRATION 

PROGRAM  - Kl SC Al  YKAR14\X 

Fecie  ra  1 

Locat ion/'Ai  i port 

Fund  ^ 

Description  of  Work 

ARIZONA 

Prescot t 

$42  1 , 445 

Rehabilitate  south  end  of  Runway 

Prescott  Municipal 

1/21  and  west  end  of  Runway  11/24. 

Ri  sbee 

322,483 

Construct  5400*  x b0*  runway. 

Bisbee 

connecting  taxiwav,  parking  apron, 
and  drainage  facilities. 

Sedona 

22  3.  110 

Level  and  resurface  Runway  V21. 

Sedona 

Willi ams 

Willi ams 

1 $0 , 000 

New  parking  apron. 

MICHIGAN 

Ontonagon 

1 48 , 848 

Overlay  runway,  taxiwavs,  and  apron; 

Ontonagon  County 

apron  and  taxiway  expansion;  clearing. 

Gay lot d 

20  t,500 

Construct  and  mark  parallel  taxiway 

Otsego  County 

and  crossover  taxiway. 

Grand  Ledge 

•♦t'2 , 500 

Land;  construct  and  light  east/west 

Abrams  Municipal 

runway;  install  rotating  beacon, 
lighted  wind  cone,  and  segmented 
c i re  1 e . 

Lake view 

'2,000 

Overlay  Runway  4/2',  taxiway,  and 

Lakevlew  Municipal 

apron . 

Mai  let te 

100,000 

land;  overlay  runway,  taxiwav,  apron. 

Marlette  Township 

entrance  road,  and  apron  access  H 

drive;  install  runway  lighting  with  j*l 

visual  approach  lope  indicatoi  and 

runway  end  identifiet  lights;  install 

beacon  and  light  existing  wind  cone. 

U3 


PENNSYLVANIA 


Lock  Haven 

William  T.  Piper  Memorial 


$ 63,468  Install  lighting  system  on  Runway 

9/27;  install  rotating  beacon  and 
runway  end  identifier  lighting 
system  on  Runway  27. 


Mt.  Pocono 

Pocono  Mountains  Municipal 


118,800  Land  acquisition;  rehabilitate 

lighting  system  for  Runway  5/23; 
install  visual  approach  slope 
indicator  system  (VASI-2)  for 
Runway  5/23. 


St.  Mary's 

St.  Mary's  Municipal 


346,140  Clear  zone  easement  acouisition; 

extend  Runway  10/28  from  3700'  x 
75'  to  4300'  x 75'  and  install 
runway  lights  on  extension;  relocate 
runway  end  identifier  lights  and 
threshold  lights  on  Runway  28; 
relocate  access  road;  install  visual 
approach  slope  indicator  system 
(VA3I-4)  for  Runway  28,  runway  edge 
drains,  and  runway  marking. 


Lehighton 
Carbon  County 


SOUTH  DAKOTA 


151,200  Land  and  easement  acquisition; 

install  non- directional  beacon, 
runway  marking  and  perimeter  fence. 


Bison 

Bison  Municipal 


Hot  Springs 

Hot  Springs  Municipal 


Martin 

Martin  Municipal 


276,750 


76,500 


341,489 


Land  and  easement  acouisition; 
construct  3500'  runway,  apron, 
connecting  taxiway,  access  road, 
hangar  area,  stub  taxiway,  and 
turnarounds;  install  wind  cone; 
fencing;  marking;  seeding  and 
fertilizing;  and  tie  downs. 

Install  radio-controlled  runway 
lighting  system  with  visual  approach 
slope  indicators  (VASI-2);  install 
lighted  wind  cone  with  segmented 
circle;  renovate  vault  controls  and 
wiring;  install  taxiway  exit  lights 
and  new  wiring  to  beacon. 

Land  and  easement  acquisition; 
construct  3700'  runway,  apron, 
connecting  taxiway,  access  road, 
hangar  area,  stub  taxiway,  and 
turnarounds;  install  wind  cone; 
fencing;  marking;  seeding  and 
fertilizing;  and  tie  downs. 
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APPENDIX  H 

A1RPUAT  DEVELOPMENT  AID  PROG  RAN- GENERAL  AVIATION  RIS  AP  5103-28 

STATUS  AS  OF  JO  SEPTEMBER  197# 

STATE  • — TOTAL  1971-DATE — • • UNOBLIGATED  PROJECTS • • STATUS  Of  GRANT  AGREEMENTS • • — FINANCIALLY- 
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